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FIFTH  ANNUAL  REPORT  OF  ACCOMPLISHMENTS  UNDER  THE 


AIRPORT  IMPROVEMENT  PROGRAM 


Section  521  of  the  Airport  and  Airway  Improvement  Act  of  1982  (Public 
Law  97-248)  requires  that  the  Secretary  of  Transportation  submit  an  annual 
report  to  Congress  describing  the  accomplishments  of  the  airport  grant 
program.  This  report  covers  activities  for  the  fiscal  year  ending 
September  30,  1986. 


BACKGROUND 

To  promote  the  development  of  a  system  of  airports  to  meet  the  Nation's 
needs,  the  Federal  Government  embarked  on  a  grants-in-aid  program  shortly 
after  the  end  of  World  War  II.  This  early  program,  the  Federal-aid  Airport 
Program  (FAAP),  was  brought  into  existence  with  the  passage  of  the  Federal 
Airport  Act  of  1946  and  drew  its  funding  from  the  general  fund  of  the 
treasury . 

In  1970,  a  more  comprehensive  program  was  established  with  the  passage  of 
the  Airport  and  Airway  Development  Act  of  1970.  This  Act  provided  for 
airport  planning  under  the  Planning  Grant  Program  (PGP)  and  for  airport 
development  under  the  Airport  Development  Aid  Program  (ADAP).  These 
programs  were  funded  from  a  new  Airport  and  Airway  Trust  Fund,  into  which 
were  deposited  revenues  from  several  aviation  user  taxes  on  such  items 
as  airline  fares,  air  freight  and  aviation  gasoline.  The  Act,  after 
several  amendments  and  a  one-year  extension,  expired  on  September  30,  1981. 

The  current  grant  program,  known  as  the  Airport  Improvement  Program  (AIP), 
was  created  by  the  Airport  and  Airway  Improvement  Act  of  1982  (Title  V  of 
the  Tax  Equity  and  Fiscal  Responsibility  Act  of  1982,  Public  Law  97-248, 
September  3,  1982).  It  provides  assistance  under  a  single  program  for  air¬ 
port  planning  and  development  through  funding  from  the  Airport  and  Airway 
Trust  Fund.  The  1982  Act  also  authorizes  funds  for  noise  compatibility 
planning  and  to  carry  out  noise  compatibility  programs  as  set  forth  in  the 
Aviation  Safety  and  Noise  Abatement  Act  of  1979  (P.L.  96-193). 

The  Act  also  requires  the  Secretary  of  Transportation  to  publish  a  report 
on  the  status  of  the  National  Plan  of  Integrated  Airport  Systems  (NPIAS). 
The  NPIAS  emphasizes  system  planning  and  development  to  meet  current  and 
future  airport  needs;  it  includes  development  considered  necessary  to  pro¬ 
vide  a  safe,  efficient  and  integrated  airport  system  meeting  the  needs  of 
civil  aviation,  national  defense  and  the  Postal  Service.  An  airport  must 
be  included  in  this  plan  in  order  to  be  eligible  to  receive  a  grant  under 
the  AIP.  The  first  edition  of  the  NPIAS  covering  1984-1993  was  transmitted 
to  the  Congress  by  Secretary  Dole  on  August  2,  1985.  This  plan  includes  a 
total  of  3,219  existing  airports;  280  primary,  272  commerical  service, 

227  reliever,  2,440  general  aviation  and  449  new  airports. 


The  Airport  and  Airway  Improvement  Act  has  been  amended  twice.  The 
Continuing  Appropriations  Act  (Public  Law  97-276,  October  2,  1982)  added 
a  section  providing  authority  to  issue  discretionary  grants  in  lieu  of 
unused  apportioned  funds  under  certain  circumstances  and  the  Surface 
Transportation  Assistance  Act  (Public  Law  97-424,  January  6,  1983) 
increased  the  annual  authorizations  for  the  AIP  for  fiscal  years  1983-1985. 

Chart  I  depicts  the  various  functions  legislated  by  the  three  major  grant 
program  authorization  Acts  since  1946,  FAAP,  ADAP  and  AIP. 

POLICY 

In  formulating  the  Airport  and  Airway  Improvement  Act,  the  Congress 
included  a  "Declaration  of  Policy"  section  which  states  that: 

-  The  safe  operation  of  the  airport  and  airway  system  will  continue  to  be 
the  highest  aviation  priority; 

-  The  continuation  of  airport  and  airway  improvement  programs  and  more 
effective  management  and  utilization  of  the  Nation's  airports  are 
required  to  meet  the  current  and  projected  growth  of  aviation  and  the 
requirements  of  interstate  commerce,  the  Postal  Service  and  the 
national  defense; 

-  The  Act  should  be  administered  in  a  manner  to  provide  adequate  naviga¬ 
tion  aids  and  airport  facilities,  including  reliever  airports  and 
reliever  heliports,  for  points  where  scheduled  commercial  air  service  is 
provided; 

The  Act  should  be  administered  in  a  manner  consistent  with  a  comprehen¬ 
sive  airspace  system  plan  to  maximize  the  use  of  safety  facilities, 
with  highest  priority  for  commercial  service  airports,  including  but  not 
limited  to,  the  goal  of  installing,  operating  and  maintaining,  to  the 
extent  possible  under  available  funds  and  given  other  safety  needs,  a 
precision  approach  system  and  a  full  approach  light  system  for  each 
primary  runway,  grooving  or  friction  treatment  of  all  primary  and 
secondary  runways,  a  nonprecision  instrument  approach  for  all  secondary 
runways,  runway  end  identifier  lights  on  all  runways  that  do  not  have 
an  approach  light  system,  electronic  or  visual  vertical  guidance  on  all 
runways,  runway  edge  lighting  and  marking  and  radar  approach  coverage 
for  all  airport  terminal  areas;  (Note:  The  Facilities  and  Equipment 
Appropriation  provides  funding  for  items  meeting  published  establishment 
criteria  that  aie  not  included  in  airport  development  grants.) 

The  Act  should  be  administered  in  a  manner  consistent  with  the  Federal 
Aviation  Act  of  1958  with  due  regard  for  the  goals  expressed  therein  of 
fostering  competition,  preventing  unfair  competition  in  air  transporta¬ 
tion,  maintaining  essential  air  transportation  and  preventing  unjust  and 
discriminatory  practices; 


Special  emphasis  should  be  given  to  reliever  airports  and  their 
development ; 

Aviation  facilities  should  be  constructed  and  operated  with  due  regard 
to  minimizing  current  and  projected  noise  impacts  on  nearby  communities; 

-  The  Federal  administrative  requirements  placed  upon  airport  sponsors 
can  be  reduced  and  simplified  through  the  use  of  a  single  project 
application  to  cover  all  airport  improvement  projects  to  be  undertaken 
in  a  particular  year;  and 

It  is  in  the  national  interest  to  develop  in  metropolitan  areas  an 
integrated  system  of  airports  designed  to  provide  expeditious  access 
and  maximum  safety. 

THE  AIRPORT  IMPROVEMENT  PROGRAM 

The  Airport  and  Airway  Improvement  Act  of  1982  authorizes  the  Secretary  of 
Transportation  to  make  grants  for  airport  planning  and  development  under 
the  Airport  Improvement  Program  (AIP). 

Annual  Authorization 

Authorization  levels  for  the  program  are  as  follows: 

$  450,000,000  for  fiscal  year  1982 

$  800,000,000  for  fiscal  year  1983  * 

$  993,500,000  for  fiscal  year  1984  * 

$  987,000,000  for  fiscal  year  1985  * 

$1,017,000,000  for  fiscal  year  1986 

$1,017,200,000  for  fiscal  year  1987 

*  The  annual  authorizations  included  $200  million  for  each  of  the  fiscal 
years  1983  and  1984  and  $75  million  for  FY  1985  as  authorized  in  the 
Surface  Transportation  Assistance  Act  (STAA)  of  1982  (Public  Law  97-424, 
January  6,  1983). 

Airport  Categories 

The  airport  funding  categories  consist  of  Commercial  Service,  Primary, 
Reliever  and  General  Aviation  Airports. 

A  commercial  service  airport  is  a  public  airport  which  enplanes  2,500  or 
more  passengers  annually  and  receives  scheduled  passenger  service. 

A  primary  airport  is  a  commercial  service  airport  which  enplanes  .01  per¬ 
cent  or  more  of  the  total  number  of  passengers  enplaned  annually  at  all 
airports.  For  the  fiscal  year  1986  program,  .01  percent  was  equal  to 
36,809  passengers. 
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A  reliever  airport  is  one  that  has  been  designated  as  having  the  function 
of  relieving  congestion  at  a  commercial  service  airport  and  providing  more 
general  aviation  access  to  the  overall  community. 

General  aviation  airports,  although  not  specifically  defined  in  the  1982 
Act,  comprise  the  largest  single  group  of  airports  in  the  U.S.  airport 
system;  these  are  the  airports  that  remain  after  exclusion  of  the  commer¬ 
cial  service  and  primary  airport  categories. 

The  legislative  definition  of  airports  as  any  area  of  land  or  sea  used  for 
landing  and  takeoff  of  aircraft  allows  inclusion,  within  the  above  four 
categories  of  airports,  of  special  types  of  facilities  such  as  seaplane 
bases  or  heliports. 

Distribution  of  Funds 


Not  more  than  50  percent  of  the  annual  authorization  (not  including  STAA 
funds)  may  be  provided  as  entitlements  to  primary  airports.  These  funds 
are  apportioned  for  use  by  each  airport  sponsor  based  on  the  following 
formula: 

$6.00  for  each  of  the  first  50,000  enplaned  passengers 

$4.00  for  each  of  the  next  50,000  enplaned  passengers 

$2.00  for  each  of  the  next  400,000  enplaned  passengers 

$0.50  for  each  passenger  in  excess  of  500,000  enplaned  passengers 

Additionally,  the  apportionment  for  each  primary  airport  is  to  be  increased 
as  follows  for  fiscal  years  1984-1987: 

1984  -  10% 

1985  -  20% 

1986  -  25% 

1987  -  30% 

For  fiscal  year  1986,  this  increased  the  $''.00  to  $7.50,  the  $4.00  to  $5.00, 
the  $2.00  to  $2.50  and  the  $.50  to  $.62^. 

Except  for  cases  where  appropriations  actions  may  require  adjustments,  no 
primary  airport  receives  less  than  $200,000  nor  more  than  $12,500,000  per 
year.  This  money  remains  available  for  the  sponsor's  use  for  the  fiscal 
year  in  which  it  is  authorized  and  the  two  fiscal  years  immediately 
following . 

A  total  of  12  percent  of  the  annual  authorization  (not  including  STAA 
funds)  is  for  use  on  projects  within  the  States  and  Insular  Areas.  The 
eligible  general  aviation  and  reliever  airports  within  the  50  states, 
the  District  of  Columbia  and  Puerto  Rico  qualify  for  99  percent  of  the  12 
percent  annual  authorization  while  in  the  insular  areas  (Guam,  American 
Samoa,  the  Government  of  the  Northern  Mariana  Islands,  the  Trust  Territory 
of  the  Pacific  Islands  and  the  Virgin  Islands),  all  airports  other  than 
primary  airports  qualify  for  1  percent  of  the  12  percent.  Funds  appor¬ 
tioned  to  the  States  and  Insular  Areas  remain  available  for  the  fiscal 
year  in  which  authorized  and  the  two  fiscal  years  immediately  following. 


Additionally,  Alaskan  airports  receive  at  least  as  much  money  as  they  were 
apportioned  in  fiscal  year  1980  under  previous  grants  legislation.  This 
amounted  to  $12.9  million  additional  for  Alaskan  airports  in  fiscal  year  1986. 
The  remaining  funds  are  defined  as  discretionary,  but  a  sizable  portion  of 
these  must  be  used  to  achieve  specified  funding  minimums.  A  minimum  of 
10  percent  of  all  funds  (not  including  STAA  funds)  is  for  reliever  airports, 
5.5  percent  is  for  non-primary  commercial  service  airports,  8  percent  is 
reserved  for  planning  and  implementing  noise  compatibility  programs  under 
the  Aviation  Safety  and  Noise  Abatement  Act  of  1979  and  1  percent  is  for 
the  preparation  of  integrated  airport  system  plans. 

Rate  of  Participation 

Federal  participation  at  all  except  the  busiest  commercial  service  airports 
is  90  percent  of  the  total  project  cost.  Primary  airports  whose  total 
annual  enplanements  are  0.25  percent  or  more  of  the  total  number  of 
passengers  enplaned  annually  at  all  commercial  service  airports  (920,244  or 
more  enplanements  in  fiscal  year  1986)  receive  Federal  participation  at  a 
rate  of  75  percent.  There  are  upward  adjustments  in  states  containing  high 
percentages  of  public  lands.  Grants  for  integrated  airport  system  planning 
are  funded  at  a  90  percent  level.  Development  and  land  acquisition  con¬ 
ducted  in  accordance  with  the  Aviation  Safety  and  Noise  Abatement  Act  is 
funded  at  an  80  percent  level.  For  eligible  areas  of  terminal  buildings  at 
commercial  service  airports,  the  Federal  share  may  not  exceed  50  percent. 

Environmental  Considerations 


The  Federal  Aviation  Administration  (FA A)  considers  and  weighs  environmen¬ 
tal  factors  along  with  safety  and  economics  in  evaluating  proposed  Federal 
actions  relating  to  airports.  FAA  Airports  Program  procedures  identify 
types  of  actions  which  require  an  environmental  assessment  and  consultation 
process.  This  process  provides  the  FAA,  other  agencies  and  members  of  the 
public  with  an  understanding  of  the  potential  environmental  impacts  of  a 
proposed  action.  Section  102(2)(C)  of  the  National  Environmental  Policy 
Act  of  1969  (NEPA)  requires  an  environmental  impact  statement  when  an 
action  would  produce  a  significant  impact  on  the  environment;  otherwise,  a 
finding  of  no  significant  impact  may  be  prepared.  Other  laws  have  par¬ 
ticular  requirements  relative  to  specialized  concerns  such  as  air  quality, 
water  quality,  public  recreational  lands,  historic  and  archeological  sites, 
endangered  species,  coastal  zones,  wetlands  and  floodplains. 

Initial  review  of  proposed  Federal  airport  actions  identifies  the  extent  of 
environmental  analysis  and  coordination  required.  If  an  action  is  not  in  a 
category  requiring  environmental  assessment  and  does  not  have  the  poten¬ 
tial,  either  individually  or  through  cumulative  effects,  of  significantly 
affecting  the  environment,  it  is  categorically  excluded  from  environmental 
processing.  As  experience  has  been  gained  in  the  environmental  field,  FAA 
procedures  have  categorically  excluded  more  types  of  development  projects 
from  environmental  processing. 


In  fiscal  year  1986,  the  FAA  continued  processing  documentation  submitted 
under  provisions  of  the  Aviation  Safety  and  Noise  Abatement  Act  of  1979. 

To  date,  FAA  has  issued  determinations  under  Section  104  of  the  Act  on 
25  Noise  Exposure  Maps  and  approved  13  Noise  Compatibility  Programs. 

FAA  is  issuing  grants  for  development  of  the  maps  and  programs  and  is 
funding  the  implementation  of  recommendations  included  in  approved 
programs . 

Civil  Rights  Requirements 

Provision  of  assistance  under  the  Airport  and  Airwav  Improvement  Act  of 
1982  requires  an  airport  sponsor  to  satisfy  certain  civil  rights  require¬ 
ments.  During  fiscal  year  1986,  FAA  Regional  Civil  Rights  Staffs  completed 
16  application  reviews  for  compliance  with  Title  VI  of  the  Civil  Rights  Act 
of  1964.  All  reviews  found  the  sponsors  in  compliance  or  resulted  in 
voluntary  compliance. 

Civil  Rights  Staffs  approved  656  Minority  Business  Enterprise  (MBE) 
programs  or  annual  updates  required  by  regulations  of  the  Office  of  the 
Secretary  of  Transportation  (OST)  49  CFR  Part  23.  Fifty-two  reviews  were 
made  of  sponsors  following  program  approval,  12  of  which  were  on-site.  FAA 
issued  122  notices  for  deficient  programs  or  for  failure  to  carry  out  the 
terms  of  an  approved  program. 

During  fiscal  year  1986,  5  discrimination  complaints  were  filed  under  the 
MBE  regulation,  1  was  filed  under  Section  504  of  the  Rehabilitation  Act 
of  1973,  3  were  filed  under  Title  VI  and  4  Section  30  complaints  were 
received.  (Section  30  refers  to  a  section  of  the  Airport  and  Airway 
Development  Act,  which  was  retained  in  its  entirety  as  Section  520  of  the 
Airport  and  Airway  Improvement  Act.)  No  Departmental  decisions  of  discrim¬ 
ination  were  issued. 

Fiscal  Year  1986  Planning  and  Development  Activity 

An  airport  grant  obligation  limitation  of  $925.0  million  for  fiscal 
year  1986  was  established  by  Continuing  Resolution,  P.L.  99-190.  This 
$925.0  million  level  was  subsequently  adjusted  downward  by  4.3  percent  to 
$885.2  million  as  a  result  of  the  Gramm-Rudman-Hol 1 ings  Balanced  Budget 
and  Emergency  Deficit  Control  Act  of  1985,  P.L.  99-177.  Funds  recovered 
from  adjustments  to  prior  year  projects  were  also  available. 

In  fiscal  year  1986,  gross  AIP  obligations  amounted  to  $906.1  million  of 
which  $782.0  million  was  for  1,083  new  grant  agreements,  $8.1  million  for 
increases  in  existing  grant  agreements  and  $116.0  million  for  multi-year 
grant  amendments. 


The  new  grants  included  347  for  a  total  of  $463.1  million  for  primary  air¬ 
ports,  140  for  $59.2  million  for  other  commercial  service  airports,  143  for 
$103.0  million  for  reliever  airports,  400  for  $147.8  million  for  general 
aviation  airports  and  53  for  $8.9  million  for  integrated  airport  system 
planning . 


Included  in  these  grant  agreements  (1,083  for  $782  million)  was  $95.8 
million  for  69  grants  to  achieve  noise  compatibility.  This  amount  includes 
$59.7  million  for  the  purchase  of  noise  impacted  land  adjacent  to  airports, 
$4.1  million  for  studies  to  evaluate  and  develop  noise  compatibility 
programs,  $19.2  million  for  soundproofing  residences  and  schools  and 
$12.8  million  for  other  efforts  to  reduce  noise. 

Eight  grants  totalling  $7.9  million  were  issued  to  start  construction  of 
new  or  replacement  airports,  $1.8  million  was  used  to  assist  a  public 
agency  to  acquire  a  privately  owned  airport  and  $4.0  million  for  9  grants 
was  awarded  for  projects  at  reliever  airports  remaining  under  private 
ownership. 

Charts  II  and  III  on  the  following  pages  show  the  fiscal  year  1986  and 
prior  years  authorizations  and  appropriations  limitations.  Listings  of 
fiscal  year  1986  funding  by  state  and  location  are  shown  in  Tables  I  and 
II,  respectively. 
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TABLE  1 

FISCAL  YEAR  1986  AIP  GRANT  AGREEMENTS  BY  STATE 
(EXCLUDES  AMENDMENTS  TO  PRIOR  YEAR  GRANTS) 


KENTUCKY  (4)  5.327.421  (2)  113,954  (7)  1,465.195  (1)  315,000  (14)  7,221.570 


TABLE  1 

FISCAL  YEAR  1986  AIP  GRANT  AGREEMENTS  BY  STATE 
(EXCLUDES  AMENDMENTS  TO  PRIOR  YEAR  GRANTS) 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ALABAMA 

=  —  saaasasaBsstssss 

5  m 

STATE  OF  ALABAMA 
(SYSTEM  PLAN) 

SI 

*479,250 

ST,''TC  SYSTEM  PLAN  STUDY  UPDATE 

ALBERTVILLE 

ALBERTVILLE  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$23,241 

MASTER  PLAN  UPDATE 

ALEXANDER  CITY 

THOMAS  C  RUSSELL  FIELD 
(GENERAL  AVIATION) 

04 

$223,665 

PAVE  AND  LIGHT  TAXIWAY 

BIRMINGHAM 

BIRMINGHAM  MUNICIPAL 

(PRIMARY) 

07 

$4,275,611 

LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 
ASSISTANCE;  DEMOLITION;  INSTALL  FENCING; 

EROSION  CONTROL 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  5,216,000) 

08 

$810,000 

LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE;  SITE  DEMOLITION  AND  EROSION 

CONTROL;  INSTALL  FENCING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  1,026,651) 

CULLMAN 

FOLSOM  FIELD 
(GENERAL  AVIATION) 

03 

$214,500 

REGRADE  RUNWAY  SHOULDERS;  MODIFY 

DRAINAGE 

04 

$292,490 

CONSTRUCT  RUNWAY  AND  TAXIWAY 

(THRESHOLD);  RELOCATE  RUNWAY  LIGHTING; 

CLEAR  APPROACHES 

05 

$19,700 

MASTER  PLAN  STUDY 

DECATUR 

PRYOR  FIELD 

(GENERAL  AVIATION) 

01 

$16,150 

MASTER  PLAN  STUDY 

DO THAN 

04 

$407,524 

INSTALL  SECURITY  GATES  AND  FENCING; 

DOTHAN 

(PRIMARY) 


STRENGTHEN  AND  GROOVE  RUNWAY; 
REHABILITATE  OBSTRUCTION  LIGHTS  AND 
AIRPORT  BEACON;  CONSTRUCT  MAINTENANCE 
BUILDING 


15 


wm 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ALABAMA  (CONTINUED) 

ENTERPRISE 

ENTERPRISE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$22,850 

MASTER  PLAN  STUDY 

EUFAULA 

WEEDON  FIELD 

(GENERAL  AVIATION) 

04 

$14,850 

MASTER  PLAN  UPDATE 

GULF  SHORES 

JACK  EDWARDS 

(GENERAL  AVIATION) 

02 

$670,423 

EXTEND,  PAVE  AND  LIGHT  RUNWAY,  EXTEND 
TAXIWAY  (SITE  PREPARATION) 

HUNTSVILLE 

HUNTSVILLE -MADISON  COUNTY 

(PRIMARY) 

OS 

$745,703 

REHABILITATE  APRON;  INSTALL  RUNWAY, 

TAXIWAY  AND  APRON  LIGHTING,  INSTALL 

TAXIWAY  SIGNS;  REHABILITATE  BEACON  AND 

WIND  INDICATOR 

06 

$244,226 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING; 
REHABILITATE  WIND  INDICATOR 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  609,424) 

MOBILE 

BATES  FIELD 

(PRIMARY) 

07 

$715,068 

CONSTRUCT  APRON  (PAVING) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  1,125,070) 

08 

$227,865 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE  AND 

PROXIMITY  SUITS 

MONTGOMERY 

DANNELLY  FIELD 

(PRIMARY) 

06 

$1,216,379 

IMPROVE  TERMINAL  BUILDING,  COVERED 

WALKWAY,  AND  ELECTRICAL  VAULT 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,261,212) 

MUSCLE  SHOALS 

MUSCLE  SHOALS 

•COMMERCIAL  SERVICE) 

03 

$81,388 

REMOVE  OBSTRUCTIONS;  ACQUIRE  PROXIMITY 
SUITS;  INSTALL  SECURITY  FENCING  WITH 

GATE;  REPLACE  TAXIWAY  LIGHTING  AND 

BEACON;  ELECTRIFY  SIGNS 

sylacauga 

MERKEL  FIELD  SYLACAUGA  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$874,957 

CONSTRUCT  TAXIWAY  AND  APRON;  INSTALL 
TAXIWAY  LIGHTING;  RELOCATE  ROAD;  LAND 

FOR  DEVELOPMENT;  RELOCA1E  HANGARS  AND 

FUEL  SYSTEM 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

LOCATION  A  NO  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

ALABAMA  (CONTINUED) 

NUMBER 

FUNDS 

2  2 

DESCRIPTION  OF  WORK 

WETUMPKA 

WETUMPKA  MUNICIPAL 

(GENERAL  AVIATION) 

ALASKA 

03 

=  2  =  =  =  =  =  =  S!s 

$23,400 

MASTERPLAN  STUDY 

AMBLER 

AMBLER 

(GENERAL  AVIATION) 

01 

$1,718,662 

WIDEN  AND  EXTEND  RUNWAY;  INSTALL  RUNWAY 
LIGHTING;  LAND  FOR  DEVELOPMENT  AND 

APPROACHES 

ANAKTUVUK PASS 

ANAKTUVUK  PASS 

(GENERAL  AVIATION) 

02 

$534,448 

CONSTRUCT  TAXIWAY  AND  APRON;  LAND  FOR 

APPROACHES 

ANCHORAGE 

ANCHORAGE  INTERNATIONAL 

(PRIMARY) 

03 

$2,085,914 

RECONSTRUCT  APRON 

ANCHORAGE 

MERRILL  FIELD 

(GENERAL  AVIATION) 

06 

$2,998,896 

PAVE  AND  LIGHT  APRONS;  REHABILITATE 

TAXIWAY  LIGHTING 

ATQASUK 

ATQASUK 

(GENERAL  AVIATION) 

02 

$689,586 

INSTALL  RUNWAY  LIGHTING  AND  VISUAL 

APPROACH  AIDS 

BARROW 

WILEY  POST/WILL  ROGERS  MEMORIAL 

(COMMERCIAL  SERVICE) 

02 

$3,137,812 

CONSTRUCT  AND  LIGHT  TAXIWAY,  EXPAND 

APRON 

CIRCLE  CITY 

CIRCLE  CITY 

(GENERAL  AVIATION) 

02 

$2,603,536 

CONSTRUCT  RUNWAY  AND  TAXIWAY  SAFETY 

AREAS;  CONSTRUCT  APRONS;  INSTALL  RUNWAY 

AND  TAXIWAY  LIGHTING;  INSTALL  BEACON  AND 

WIND  INDICATORS;  CONSTRUCT  ACCESS  ROAD 

DAHL  CREEK 

DAHL  CREEK 

(GENERAL  AVIATION) 

02 

$1,450,229 

WIDEN  AND  EXTEND  RUNWAY  SAFETY  AREA; 
CONSTRUCT  TAXIWAYS  AND  APRON;  INSTALL 

WIND  CONE;  RELOCATE  ROAD 

DEADHORSE 

DEADHOR5E 

(PRIMARY) 


02 


$346,305  ACQUIRE  CRASH/FIRE/RESCUE  VEHICLES 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 


LOCATION  AND 
NAME  OF  AIRPORT 

ALASKA  (CONTINUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


DILLINGHAM 
DILLINGHAM 
(COMMERCIAL  SERVICE) 


02  $3,523,740  PAVE  AND  GROOVE  RUNWAY;  PAVE  TAXIWAYS 

AND  APRON;  CONSTRUCT  APRON 


GOLOVIN 
GOLOVIN  (NEW) 
(GENERALAVIATlON) 


01  $346,759  LAND  FOR  DEVELOPMENT  AND  APPROACHES 


HOMER 


02  5384,984  INSTALL  FENCING 


(GENERAL  AVIATION) 


JUNEAU 

JUNEAU  INTERNATIONAL 
(PRIMARY) 


5255,789  MASTER  PLAN  UPDATE  AND  NOISE 

COMPATIBILITY  PLAN  STUDY  (PART  1  50) 


KENAI 

KENAI  MUNICIPAL 
(  ’RIMARY) 


$697,835  EXTEND  RUNWAY  SAFETY  AREA;  CONSTRUCT 
TAXIWAY  AND  APRON 


KETCHIKAN 

KETCHIKAN  INTERNATIONAL 
(PRIMARY) 


02  S2.268.543  LAND  FOR  DEVELOPMENT 


KING  COVE 
KING  COVE 
(GENERALAVIATlON) 


02  $390,758  EXPAND  APRON 


KLAWOCK 

KLAWOCK 

(COMMERCIAL  SERVICE) 


02  $2,445,416  EXPAND  AND  EXTEND  RUNWAY  SAFETY  AREA, 

CONSTRUCT  TAXIWAY,  APRON  AND  ACCESS  ROAD 


KODIAK 

KODIAK 

(PRIMARY) 


01  $275,083  ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT 


KOTZEBUE 

RALPH  WIEN  MEMORIAL 
(PRIMARY) 


03  $246,563  ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 


MANOKOTAK 

MANOKOTAK 

(GENERALAVIATlON) 


01  $1276,606  RECONSTRUCT,  WIDEN  AND  EXTEND  RUNWAY 

SAFETY  AREA,  CONSTRUCT  TAXIWAY,  APRON 
AND  ACCESS  ROAD  INSTALL  TAX 'WAY  UGH  TS. 
CONSTRUE  T  SNOW  REMO  VAL  rO'l  RMt  NT  S*ORA(,t 
BUILDING 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ALASKA  (CONTINUED) 

====3========= 

=  = 

NENANA 

NENANA  MUNICIPAL 
(GENERAL  AVIATION) 

04 

$1,993,125 

CONSTRUCT  EROSION  PROTECTION,  ACQUIRE 

SNOW  REMOVAL  EQUIPMENT 

NOATAK 

NOATAK 

(GENERAL  AVIATION) 

01 

$2,010,932 

RECONSTRUCT  AND  LIGHT  RUNWAY;  CONSTRUCT 
AND  LIGHT  TAXIWAY;  CONSTRUCT  APRON 

NOME 

NOME 

(COMMERCIAL  SERVICE) 

02 

$243,750 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

03 

$300,000 

LAND  FOR  DEVELOPMENT 

PALMER 

PALMER  municipal 

(GENERAL  AVIATION) 

01 

$775,590 

LAND  FOR  APPROACHES 

PEDRO  BA/ 

PEDRO  BAY 

(GENERAL  AVIATION) 

01 

$1,250,348 

CONSTRUCT  RUNWAY,  TAXIWAY,  APRON,  SNOW 
REMOVAL  EQUIPMENT  BUILDING  AND  ACCESS 

ROAD 

PORTHEIDEN 

PORT  HEIDEN 

(GENERAL  AVIATION) 

01 

$1,687,956 

RECONSTR  CT  RUNWAYS  TAXlWAYS  AND  APRON, 
INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING  AND 

ROTATING  BEACON 

SANO  POINT 

SAND  POINT  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$427,842 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT; 
CONSTRUCT  CRASH/FIRE/RESCUE  BUILDING 

SAVOONGA 

SAVOONGA 

(COMMERCIAL  SERVICE) 

02 

$703,991 

CONSTRUCT  AND  LIGHT  TAXIWAY  AND  APRON, 
RELOCATE  RUNWAY  LIGHTING  EXPAND  SNOW 
REMOVAL  EQUIPMENT  BUILDING 

SKAGWAY 

SKAGWAY 

(GENERAL  AVIATION) 

01 

$82,968 

MASTER  PLAN  STUDY 

TAlKEETNA 

01 

$1,302,750 

PAVE  RUNWAY,  TAXIWAY  AND  APRON 

TALKEEFNA 
(GENERAL  AVIATION) 
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TABLE  li 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

AMERICAN  SAMOA 

3333*3333=3333  = 

3  = 

PAGO  PAGO 

PAGO  PAGO  INTERNATIONAL 

(PRIMARY) 

06 

$312,689 

CONSTRUCT  TAXIWAY  (DESIGN  AND  SITE 
PREPARATION) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  513,883) 

TAU 

TAU 

(GENERAL  AVIATION) 

01 

$60,000 

MASTER  PLAN  STUDY 

ARIZONA 

3*3*3*  =  =  *  =  *  =  =  = 

3  3 

STATE  OF  ARIZONA 

(SYSTEM  PLAN) 

S3 

$158,217 

STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

CHANDLER 

CHANDLER  MUNICIPAL 

(RELIEVER) 

03 

$2,000,000 

LAND  FOR  APPROACHES  AND  DEVELOPMENT 

COOLIDGE 

COOLIDGE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$351,484 

RECONSTRUCT  AND  EXTEND  RUNWAY;  SEAL  COAT 

TAXIWAYS 

ELOY 

ELOY  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$182,120 

RECONSTRUCT  APRON 

GLENDALE 

GLENDALE  MUNICIPAL 

(RELIEVER) 

05 

$1,195,536 

CONSTRUCT  APRON,  INSTALL  WIND  INDICATOR, 

GUIDANCE  SIGNS,  APRON  LIGHTING  AND 

VISUAL  APPROACH  AID;  LAND  FOR 

DEVELOPMENT 

HOLBROOK 

HOLBROOK  MUNICIPAL 

'GENERAL  AVIATION) 

01 

$340,809 

CONSTRUCT  TAXIWAY 

NOGALES 

NOGALES  INTERNATIONAL 

(GENERAL  AVIATION) 

02 

$116,493 

OVERLAY  RUNWAY 

RAGE 

PAGE  MUNICIPAL 

03 

$500,830 

INSTALL  RUNWAY  SIGNS,  VISUAL  APPROACH 

AID  AND  FENCING;  CONSTRUCT  APRON 

(COMMEPC'Al.  SERVICE' 


2<: 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ARIZONA  (CONTINUED) 

PHOENIX 

PHOENIX  SKY  HARBOR  INTERNATIONAL 
(PRIMARY) 

08 

$11,058,116 

CONSTRUCT  AND  LIGHT  TAXIWAY,  INSTALL 

TAXiWAY  SIGNS  AND  DlSTANCE-TO-GO 

MARKERS;  ACQUIRE  LAND  FOR  NOISE 
COMPATIBILITY;  RELOCATION  ASSISTANCE 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  11,111.707) 

09 

$262,500 

NO'SE  COMPATIBILITY  STUDY 

PHOENIX 

PHOENIX-DEER  VALLEY 

(RELIEVER) 

05 

$1,207,591 

EXTEND  RUNWAY.  TAXIWAY  AND  LIGHTING, 
CONSTRUCT  AND  LIGHT  taxiways  and  APRONS, 

IMPROVE  DRAINAGE,  CONSTRUCT  TAXIWAY 

FILLETS.  BLAST  PADS.  SERVICE  ROAD  AND 
EXTENDED  RUNWAY  SAFETY  AREA;  INSTALL 
TAXIWAY  GUIDANCE  SIGNS  AND  LIGHTED  WIND 
INDICATORS 


SCOTTSDALE 

SCOTTSDALE  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$1,001,660 

CONSTRUCT  APRON  (INCLUDING  DRAINAGE  AND 

RELOCATION  OF  WIND  DIRECTION 

INDICATORS);  INSTALL  APRON  LIGHTING. 

TAXIWAY  LIGHTING  AND  FENCING 

SPRINGERVILLE 

SPRINGERVILLE  MUNICIPAL 
(GENERAL  AVIATION) 

03 

$444,562 

OVERLAY/RECONSTRUCT  RUNWAY 

TEMPE 

NEW 

(GENERAL  AVIATION  HELIPORT) 

01 

$36,424 

MASTER  PLAN  STUDY  (NEW  HELIPORT) 

TUCSON 

RYAN  FIELD 

(RELIEVER) 

02 

$44,902 

INSTALL  AUTOMATIC  WEATHER  OBSERVING 

SYSTEM 

WICKENBURG 

WICKENBURG  MUNICIPAL 
(GENERAL  AVIATION) 

03 

$134,155 

INSTALL/REHABILITATE  RUNWAY  AND  TAXIWAY 

LIGHTING  SYSTEMS;  INSTALL  RADIO  CONTROL 

FOR  LIGHTING  SYSTEM 

WINDOW  ROCK 

WINDOW  ROCK 

(GENERAL  AVIATION) 

03 

$673,774 

OVERLAY  RUNWAY;  RECONSTRUCT/RE  HABI  LIT  AT 

TA'IWAYS 

WINSLOW 

WINSLOW  MUNICIPAL 
(COMMERCIAL  SERVICE) 


04 


$85,600  MASTER  PLAN  UPDATE,  LAND  FOR  APPROACHES 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 


AR,ZON  A  iCONT.NUED) 


VUWA 

VUMA  \TERNATlONAL 
PRIMARY) 


06  $393,285  CONSTRUCT  AND  LIGHT  TAXIWAY,  INSTALL 

FENCING  AND  WIND  INDICATOR 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $517,998) 


ARKANSAS 


STATE  OF  ARKANSAS 
(SYSTEM  PLAN) 

BATESVILLE 
BATESVILLE  REGIONAL 
(GENERAL  AVIATION) 

CORNING 

CORNING  MUNICIPAL 
(GENERAL  AVIATION) 

EL  DORADO 
GOODWIN  FIELD 
(COMMERCIAL  SERVICE) 

FAYETTEVILLE 
DRAKE  FIELD 
(PRIMARY) 


HARRISON 
BOONE  COUNTY 
(COMMERCIAL  SERVICE) 


S2  $199,350  STATE  SYSTEM  PLAN  STUDY 


01  $41,589  MASTER  PLAN  STUDY  (ENVIRONMENTAL) 


04  $460,567  CONSTRUCT  RUNWAY 


03  $968,500  REMOVE  OBSTRUCTION,  RECONSTRUCT.  OVERLAY 

AND  APPLY  r-OROUS  FRICTION  COURSE  TO 
RUNWAY;  LAND  FOR  APPROACHES 

08  $422,787  RECONSTRUCT  AND  OVERLAY  TAXiWAYS,  EXPAND 

APRON,  RELOCATE  AND  INSTALL  APRON 
LIGHTING,  INSTALL  FENCING 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  765.000) 

03  $196,100  OVERLAY  APRON,  INSTALL  FENCING 


JONESBORO 
JONESBORO  MUNICIPAL 
(COMMERCIAL  SERVICE) 


04 


$196,000 


EXPAND  APRON 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

ARKANSAS  (CONTINUED) 

=  =  =  =  =  »=,  =  =  =  =  =  =  =  =  =  =  = 

=========== 

=  = 

little  rock 

10 

$280,000 

P.T.  OCATE  AND  LIGHT  HELIPAD;  REPLACE 

ADAMS  FIELD 

TAXIWAY  GUIDANCE  SIGNS 

(PRIMARY) 

11 

$112,500 

MASTER  PLAN  UPDATE;  NOISE  COMPATIBILITY 
PLAN  STUDY  (PART  150) 

12 

$5,200,000 

CONSTRUCT  RUNWAY  FOR  NOISE  COMPATIBILITY 

(PHASE  V);  PAVE  TAXIWAYS  (PHASE  1) 

(V  JLTl-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  6,588,875) 

MANILA 

01 

$129,965 

OVERLAY  AND  SEAL  COAT  RUNWAY,  TAXIWAY 

MANILA  MUNICIPAL 

(GENERAL  AVIATION) 

AND  APRON 

MOUNTAIN  HOME 

02 

$555,720 

RECONSTRUCT  AND  WIDEN  RUNWAY;  CONSTRUCT 

BAXTER  COUNTY  REGIONAL 

TAXIWAYS;  INSTALL  RUNWAY  AND  TAXIWAY 

(GENERAL  AVIATION) 

LIGHTING;  LAND  FOR  DEVELOPMENT 

03 

$755,000 

EXTEND  RUNWAY  AND  TAXIWAY,  INSTALL 
RUNWAY  AND  TAXIWAY  LIGHTING,  LAND  FOR 

DEVELOPMENT  AND  APPROACHES 

NORTH  LITTLE  ROCK 

03 

$720,000 

RECONSTRUCT  AND  OVERLAY  RUNWAY; 

NORTH  LITTLE  ROCK  MUNICIPAL 

CONSTRUCT  APRON;  INSTALL  ROTATING  BEACON 

(RELIEVER) 

AND  REGULATOR 

SEARCY 

02 

$80,000 

LAND  FOR  APPROACHES 

SEARCY  MUNICIPAL 

(GENERAL  AVIATION) 

03 

$256,500 

EXTEND  TAXIWAY  (PHASE  1) 

STUTTGART 

02 

$410,100 

REHABILITATE  RUNWAY;  IMPROVE  DRAINAGE; 

STUTTGART  MUNICIPAL 

(GENERAL  AVIATION) 

INSTALL  TAXIWAY  MARKERS 

TEXARKANA 

03 

$185,000 

REHABILITATE  RUNWAY;  APPLY  POROUS 

TEXARKANA  REGIONAL-WEB8  FIELD 

FRICTION  COURSE  TO  RUNWAY 

(COMMERCIAL  SERVICE) 
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TABLED 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

CALIFORNIA 


M4 

SIX  SOUTHERN  CALIFORNIA  COUNTIES 
(SYSTEM  PLAN) 

M5 


S3 

STATE  OF  CALIFORNIA 
(SYSTEM  PLAN) 

ARCATA  05 

ARCATA-EUREKA 

(PRIMARY) 


$144,000  METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 


$85,500  METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 

$334,800  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


$297,880  RECONSTRUCT  PORTIONS  OF  RUNWAYS  AND 
APRON;  APPLY  POROUS  FRICTION  TREATMENT 
ON  RUNWAY;  REMODEL  CRASH/FIRE/RESCUE 
BUILDING 


AVALON  01  $72,500  MASTER  PLAN  STUDY 

AVALON  (NEW) 

(GENERAL  AVIATION) 


BAKERSFIELD  02  $67,365  MASTER  PLAN  UPDATE 

BAKERSFIELD  MUNICIPAL 
(GENERAL  AVIATION) 


03  $2,000,000  ACQUIRE  PRIVATELY  OWNED  AIRPORT;  LAND 

FOR  DEVELOPMENT;  RELOCATE  ROAD 

8AKERSFIELD 
MEADOWS  FIELD 
(PRIMARY) 

BISHOP  03  $363,259  REHABILITATE  PORTIONS  OF  TAXIWAYS 

BISHOP 

(GENERAL  AVIATION) 

BORREGO  SPRINGS  01 

BORREGO  VALLEY 
(GENERAL  AVIATION) 

CAMARILLO  04 

CAMARILLO 
(RELIEVER) 

CHINO  07  $848,802  LAND  FOR  APPROACHES 

CHINO 
(RELIEVER) 


$312,124  OVERLAY  TAXIWAYS  AND  APRON,  SEALCOAT 
TAXIWAYS 


$213,228  REPAIR  AND  SEAL  COAT  RUNWAY;  WIDEN, 
STRENGTHEN  AND  LIGHT  TAXIWAY 


04  $1,792,010  EXTEND  RUNWAY  AND  TAXIWAY  (INCLUDING 

LIGHTING);  CONSTRUCT  APRON 
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TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 


project  Federal 

NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


CALIFORNIA  (CONTINUED) 


CLOVERDALE 
CLOVERDALE  MUNICIPAL 
(GENERAL  AVIATION) 


COLUMBIA 


COLUMBIA 


(GENERAL  AVIATION) 


CONCORD 
BUCHANAN  FIELD 


(RELIEVER) 


CRESCENT  CITY 
JACK  MCNAMARA  FIELD 
(GENERAL  AVIATION) 


DORRIS 
BUTTE  VALLEY 
(GENERAL  AVIATION) 


EL  MONTE 


EL  MONTE 
(RELIEVER) 


FORT  JONES 


SCOTT  VALLEY 


(GENERAL  AVIATION) 


FREMONT 


(RELIEVER) 


FRESNO 

FRESNO  AIR  TERMINAL 


(PRIMARY) 


FULLERTON 


FULLERTON  MUNICIPAL 
(RELIEVER) 


01  $35,730  MASTER  PLAN  STUDY 


02  $325,191  EXTEND  AND  SEAL  COAT  RUNWAY  AND  TAXIWAY; 

INSTALL  FENCING 


03  $1,500,000  OVERLAY  TAXIWAY;  RECONSTRUCT  PORTIONS  OF 

RUNWAY;  REHABILITATE  PORTIONS  OF  TAXIWAY 
LIGHTING  SYSTEM;  LAND  FOR  APPROACHES 


01  $270,000  OVERLAY  RUNWAY  AND  TAXIWAYS;  RECONSTRUCT 

APRON;  IMPROVE  DRAINAGE 


01  $5,670  MASTER  PLAN  STUDY 


02  $247,950  CONSTRUCT  APRON;  RELOCATE  LIGHTED 

BEACON;  DRAINAGE 


01  $5,490  MASTER  PLAN  STUDY 


03  $80,000  MASTER  PLAN  STUDY 


05  $1,343,121 


OVERLAY,  WIDEN,  LENGTHEN  AND  LIGHT 
RUNWAY  AND  TAXIWAY  (INCLUDING  RELOCATE 
NAVAIDS);  CONSTRUCT  APRON 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,661,400) 


04  $1,250,000  OVERLAY  AND  LIGHT  TAXIWAY;  LAND  FOR 

DEVELOPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

CALIFORNIA  (CONTINUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


GEORGETOWN 
GEORGETOWN 
(GENERAL  AVIATION) 


$238,524  SEAL  COAT  RUNWAY  AND  APRON;  RECONSTRUCT 
APRON 


HAPPY  CAMP 
HAPPY  CAMP 
(GENERAL  AVIATION) 


01  $5,490  MASTER  PLAN  STUDY 


HAWTHORNE 
HAWTHORNE  MUNICIPAL 
(RELIEVER) 


02  $454,227  RECONSTRUCT  APRON;  IMPROVE  DRAINAGE; 

INSTALL  FENCING 


HAYWARD 

HAYWARD  AIR  TERMINAL 
(RELIEVER) 


05  $869,000  CONSTRUCT  AND  LIGHT  TAXIWAY;  SEAL  COAT 

TAXIWAYS;  REHABILITATE/OVERLAY  RUNWAY 


IMPERIAL 
IMPERIAL  COUNTY 
(COMMERCIAL  SERVICE) 


02  $155,430  INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING 

SYSTEM 


LANCASTER 

GENERAL  WILLIAM  J  FOX  AIRFIELD 
(COMMERCIAL  SERVICE) 

02 

$254,000 

SEAL  COAT  APRON;  OVERLAY  APRON;  INSTALL 
RUNWAY  END  IDENTIFIER  LIGHTS;  REPLACE 
ROTATING  BEACON 

03 

$411,300 

CONSTRUCT  APRON,  INSTALL  APRON  LIGHTING 

LIVERMORE 

LIVERMORE  MUNICIPAL 

(RELIEVER) 

06 

$2,000,000 

LAND  FOR  APPROACHES;  EXTEND  TAXIWAY 
(INCLUDING  DRAINAGE  AND  LIGHTING); 

INSTALL  FENCING 

LOS  ANGELES 

LOS  ANGELES  INTERNATIONAL 
(PRIMARY) 

07 

$160,000 

IMPLEMENT  PORTION  OF  NOISE  COMPATIBILITY 
PROGRAM 

08  $8,579,418  RECONSTRUCT,  GROOVE  AND  LIGHT  RUNWAY, 

RECONSTRUCT  TAXIWAYS 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  9.830.250) 

N 1  $1,616,000  LAND  FOR  NOISE  COMPATIBILITY 

N2  $224,000  NOISE  :OMPATIBILITY  STUDY 
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TABLE  H 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  Of  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


CALIFORNIA  (CONTINUED) 


LOS  ANGELES 

WHITEMAN 

(RELIEVER) 

MAMMOTH  LAKES 
MAMMOTH  LAKES 
(COMMERCIAL  SERVICE) 


MODESTO 

MODESTO  CITY-COUNTY  ARPT-HARRY  SHAM  FLD 
(COMMERCIAL  SERVICE) 

MONTAGUE 
SISKIYOU  COUNTY 
(GENERAL  AVIATION) 

MONTEREY 

MONTEREY  PENINSULA 
(PRIMARY) 

NAFA 

NAPA COUNTY 
(RELIEVER) 


02  S  500,000  CONSTRUCT  DRAINAGE 


05 


$349,01 1  CONSTRUCT  APRONS,  OVERLAY  TAXIWAY 


06 

05 


$52,425  MASTER  PLAN  STUDY 

$261,190  RECONSTRUCT  APRON,  RELOCATE  ACCESS  ROAD 


01  $39,330  MASTER  PLAN  STUDY 


04  $1,586,483  EXTEND  RUNWAY  AND  TAXIWAY  (INCLUDING 

LIGHTING  AND  POROUS  FRICTION  COURSE) 


$761,054  EXTEND  TAXIWAY  AND  TAXIWAY  LIGHTING; 
CONSTRUCT  APRONS 


NOVATO 
GNOSS  FIELD 
(RELIEVER) 

ONTARIO 

ONTARIO  INTERNATIONAL 
(PRIMARY) 


01  $157,500  MASTER  PLAN  STUDY 


04  $1,568,331  CONSTRUCT/RELOCATE  AND  LIGHT  TAXIWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  3,014,223) 


PALM  SPRINGS 

PALM  SPRINGS  MUNICIPAL 

(PRIMARY) 


$720,219  EXPAND  TERMINAL  BUILDING;  ACQUIRE 
CRASH/FIRE/RESCUE  VEHICLE 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $812,685) 


PETALUMA 

PETALUMA  MUNICIPAL 
(GENERAL  AVIATION) 


06 


$600,340 


CONSTRUCT  TAXIWAY,  APRONS  AND  DRAINAGE, 
INSTALL  FENCING  AND  APRON  LIGHTING,  LAND 
FOR  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


C  A  L  i  F  O  R  M  I  A  (CONTINUED) 


PLACERVILLE 
PLACERVILLE 
(GENERAL  AVIATION) 

REDDING 

REDDING  MUNICIPAL 
(PRIMARY) 

RIALTO 

Rialto  municipal (miro  field) 

(RELIEVER) 

RIVERSIDE 

RIVERSIDE  MUNICIPAL 
(RELIEVER) 


5354,833  RECONSTRUCT  TAXIWAY  AND  APRON;  CONSTRUCT 

APRON 

06  $95,386  INSTALL  DISTANCE-TO-GO  MARKERS;  EXPAND 

APRON 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $282,763) 

03  $3,259,374  LAND  FOR  APPROACHES  AND  DEVELOPMENT 


$623,690  LAND  FOR  DEVELOPMENT  AND  APPROACH  AIDS 
INSTALL  FENCING,  CONSTRUCT  DRAINAGE 


Sacramento 

Sacramento  metropolitan 

(PRIMARY) 


SAN  CARLOS 
SAN  CARLOS 
(RELIEVER) 

SAN  DIEGO 

SAN  DIEGO  INTERNATIONAL-LINOBERGH  FIELD 
'PRIMARY) 


06  $2,035,456  CONSTRUCT  AND  LIGHT  RUNWAY  (INCLUDING 

POROUS  FRICTION  COURSE);  INSTALL  FENCING 
(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  2,923,904) 

07  S2.410.735  ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE; 

CONSTRUCT  AND  LIGHT  TAXIWAYS;  IMPROVE 
DRAINAGE,  MARK  RUNWAY;  CONSTRUCT  ACCESS 
ROAD 

(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  2,891,747) 

02  $228,600  IMPROVE  SAFETY  AREA;  INSTALL  TAXIWAY 

LIGHTING;  RECONSTRUCT  LEVEE  AND  IMPROVE 
DRAINAGE 

36  $514,731  REPAIR  TAXIWAY;  STABILIZE  APRON  AND 

TAXIWAY  SHOULDERS;  DISPLACE  RUNWAY 
THRESHOLD;  MODIFY  APRON 

37  $842,123  EXPAND  TERMINAL  BUILDING 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

CALIFORNIA  (CONTINUED) 

SAN  FRANCISCO 

N2 

$604,000 

SOUNDPROOF  RESIDENCES 

SAN  FRANCISCO  INTERNATIONAL 

(PRIMARY) 

N3 

$632,000 

SOUNDPROOF  SCHOOL  FOR  NOISE 

COMPATIBILITY  (SAN  BRUNO) 

N4 

$576,500 

SOUNDPROOF  RESIDENCE  > 

SAN  JOSE 

13 

$2,375,619 

LAND  FOR  NOISE  COMPATIBILITY  (INCLUDING 

SAN  JOSE  INTERNATIONAL 

RELOCATION  ASSISTANCE  AND  SITE 

(PRIMARY) 

CLEARANCE) 

14 

$2,142,501 

CONSTRUCT  AND  LIGHT  TAXIWAYS 

SAN  LUIS  OBISPO 

06 

$283,067 

LAND  FOR  APPROACHES,  REMOVE 

SAN  LUIS  OBISPO  COUNTY 

OBSTRUCTIONS;  RELOCATION  ASSISTANCE 

(PRIMARY) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $505,350) 

SANTA  ANA 

03 

$1,674,020 

CONSTRUCT  AND  LIGHT  TAXIWAY;  CONSTRUCT 

JOHN  WAYNE/ORANGE  COUNTY 

(PRIMARY) 

DRAINAGE 

SANTA  BARBARA 

04 

$302,266 

OVERLAY  TAXIWAY  AND  APRONS;  CONSTRUCT 

SANTA  BARBARA  MUNICIPAL 

(PRIMARY) 

SERVICE  ROAD 

SANTA  MARIA 

04 

$677,648 

OVERLAY  APRON 

SANTA  MARIA  PU8LIC 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

(PRIMARY) 

COMMITMENT  $693,900) 

SANTA  ROSA 

SONOMA  COUNTY 

(COMMERCIAL  SERVICE) 

05 

$1,146,886 

CONSTRUCT  AND  LIGHT  APRON  AND  TAXIWAYS 

STOCKTON 

04 

$346,522 

MODIFY  CRASH/FIRE/RESCUE  VEHICLES; 

STOCKTON  METROPOLITAN 

OVERLAY  TAXIWAY  AND  APRON;  REHABILITATE 

(PRIMARY) 

RUNWAY  AND  TAXIWAY  LIGHTING; 

INSTALL/MODIFY  TAXIWAY  GUIDANCE  SIGNS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $693,828) 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 
NAME  OF  AIRPORT 

CALIFORNIA  (CONTINUED) 


project  Federal 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


SUSANVILLE 
SUSANVILLE  MUNICIPAL 
(GENERAL  AVIATION) 

TEHACHAPl 

TEHACHAPI  MUNICIPAL 
(GENERAL  AVIATION) 


01  $703,458  RECONSTRUCT  RUNWAY  AND  TAXIWAYS,  EXTEND 

RUNWAY  AND  RUNWAY  LIGHTING;  EXPAND 
APRON;  LAND  FOR  DEVELOPMENT 

03  $54,000  MASTER  PLAN  STUDY 


TEMECULA 
TEMECULA  (NEW) 
(GENERAL  AVIATION) 


03  $2,000,000  LAND  FOR  DEVELOPMENT  AND  APPROACHES 


TRUCKEE 
TRUCKEE-TAHOE 
(GENERAL  AVIATION) 


04  $1,000,000  LAND  FOR  APPROACHES  AND  DEVELOPMENT-NEW 

AIRPORT 

03  $807,897  RECONSTRUCT  AND  OVERLAY  RUNWAY 


VISALIA 

VISALIA  MUNICIPAL 
(COMMERCIAL  SERVICE) 


WEED 

WEED 

(GENERAL  AVIATION) 


04  $520,280  CONSTRUCT  TAXIWAY;  REHABILITATE 

TAXIWAYS,  APRON  AND  TAXIWAY  LIGHTING; 
INSTALL  TAXIWAY  GUIDANCE  SIGNS;  RELOCATE 
WIND  INDICATOR 

02  $34,020  MASTER  PLAN  STUDY 


COLORADO 


M5  $110,273  METROPOLITAN  SYSTEM  PLAN  STUDY 
DENVER  METROPOLITAN  AREA  (CONTINUOUS) 

(SYSTEM  PLAN) 

S4  $108,000  STATE  SYSTEM  PLAN  (CONTINUOUS) 

STATE  OF  COLORADO 
(SYSTEM  PLAN) 

05  $1,110,718  CONSTRUCT  ACCESS  ROAD;  RECONSTRUCT 

TAXIWAY;  ACQUIRE  SNOW  REMOVAL  EQUIPMENT; 
LAND  FOR  DEVELOPMENT  AND  APPROACHES; 
RELOCATE  POWERLINE;  REPLACE  SEWERLINE 


ASPEN 

ASPEN-PITKIN  COUNTY 
(PRIMARY) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

COLORADO  (CONTINUED) 

BOULDER 

BOULDER  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$296,046 

REHABILITATE  RUNWAY,  TAXIWAY  AND  APRON; 
IMPROVE  SAFETY  AREAS;  INSTALL  RUNWAY 
LIGHTING  SYSTEM,  ROTATING  BEACON  AND 

WIND  INDICATORS 

CANON  CITY 

FREMONT  COUNTY 

(GENERAL  AVIATION) 

01 

$28,260 

MASTER  PLAN  STUDY 

COLORADO  SPRINGS 

COLORADO  SPRINGS  MUNICIPAL 

(PRIMARY) 

03 

$87,300 

MASTER  PLAN  UPDATE 

04 

$786,826 

RECONSTRUCT  APRON;  NOISE  COMPATIBILITY 

STUDY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,153,194) 

DELTA 

BLAKE  FIELD 

(GENERAL  AVIATION) 

01 

$200,000 

REHABILITATE  APRON;  INSTALL  RUNWAY 

LIGHTING  SYSTEM 

DENVER 

CENTENNIAL 

(RELIEVER) 

07 

$1,660,000 

STRENGTHEN  TAXIWAY  AND  APRON; 
REHABILITATE  RUNWAY  LIGHTING;  INSTALL 

TAXIWAY  LIGHTING;  LAND  FOR  DEVELOPMENT 

08 

$100,000 

CONSTRUCT  TAXIWAY;  LAND  FOR  DEVELOPMENT 

DENVER 

FRONT  RANGE 

(RE'  IEVER) 

05 

$440,671 

LAND  FOR  APPROACHES 

06 

$100,000 

CONSTRUCT  BUILDING  FOR  SNOW  REMOVAL 

EQUIPMENT 

DENVER 

FRONT  RANGE 

(RELIEVER) 

07 

$135,000 

LAND  FOR  DEVELOPMENT 

DENVER 

JEFFERSON  COUNTY 

(RELIEVER) 

06 

$961,800 

EXTEND  RUNWAY,  TAXIWAY  AND  LIGHTING 

SYSTEM;  RELOCATE  NAVIGATIONAL  AIDS  AND 

UTILITIES;  INSTALL  DISTANCE-TO-GO 

MARKERS 

07 


$100,000  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

COLORADO  (CONTINUED) 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

DENVER 

STAPLETON  INTERNATIONAL 

(PRIMARY) 

06 

$72,917 

NOISE  COMPATIBILITY  PLAN  STUDY 

07 

$9,394,789 

CONSTRUCT  AND  LIGHT  APRON;  INSTALL 
TAXIWAY  LIGHTING,  INSTALL  NOISE  BARRIER 

AND  FENCING 

DURANGO 

DURANGO-LA  PLATA  COUNTY 

(PRIMARY) 

04 

$1,013,316 

CONSTRUCT  TERMINAL  BUILDING  (SITE 
PREPARATION);  MODIFY  ACCESS  ROAD  AND 
DRAINAGE,  INSTALL  FENCING 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,094,906) 

EAGLE 

EAGLE  COUNTY 

(GENERAL  AVIATION) 

06 

$675,000 

CONSTRUCT  RUNWAY,  TAXIWAY,  APRON  AND 

ACCESS  WAY,  INSTALL  RUNWAY  LIGHTING  AND 

VISUAL  APPROACH  AIDS,  INSTALL  SEGMENTED 

CIRCLE  AND  LIGHTED  WINDCONE 

GRAND  JUNCTION 

WALKER  FIELD 

(PRIMARY) 

05 

$698,844 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT  AND 
BASE  COMMUNICATIONS;  CONSTRUCT  TAXIWAY; 

land  for  development 

GUNNISON 

GUNNISON  COUNTY 

(COMMERCIAL  SERVICE) 

04 

$1,800,000 

EXTEND  RUNWAY  (PHASE  l-SITE 

PREPARATION);  CONSTRUCT  TAXIWAY; 

RELOCATE  PUBLIC  ROAD 

MONTE  VISTA 

SAN  LUIS  VALLEY 

(GENERAL  AVIATION) 

01 

$614,331 

REHABILITATE  AND  WIDEN  RUNWAY; 

REHABILITATE  RUNWAY  LIGHTING,  APRON  AND 

TAXIWAY;  INSTALL  INSTRUMENT  AND  APPROACH 

AIDS 

PUEBLO 

PUEBLO  MEMORIAL 

(COMMERCIAL  SERVICE) 

05 

$1,430,000 

REHABILITATE  RUNWAY  AND  PORTIONS  OF 

TAXIWAYS 

steamboat  springs 

POUTT  COUNTY  STOLPORT  (BOB  ADAMS  FIELD) 

(PRIMARY) 

02 

$68  826 

CONSTRUCT  CRASH/  FIRE/RESCUE/ 

MAINTENANCE  EQUIPMENT  BUILDING 

STERLING 

CROSSON  FIELD 

(GENERAL  AVIATION' 

01 

$162,000 

OVERLAY  TAXIWAY  AND  APRON 

32 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDFR  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

COLORADO  (CONTINUED) 

II 

II 

II 

H 

II 

3 

WRAY 

WRAY  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$196,000 

REHABILITATE  RUNWAY 

CONNECTICUT 

=  =  =  =  =  =  = 

= 

BURLINGTON 

JOHNNYCAKE 

(GENERAL  AVIATION) 

01 

$25,000 

MASTER  PLAN  STUDY 

DANBURY 

DANBURY  MUNICIPAL 

(GENERAL  AVIATION) 

08 

09 

$262,800 

$48,800 

REHABILITATE  HAZARD  BEACONS 

MASTER  PLAN  STUDY 

1 1 

$514,800 

RECONSTRUCT  PORTIONS  OF  RUNWAYS 

DANIELSON 

DANIELSON 

(GENERAL  AVIATION) 

01 

$22,320 

MASTER  PLAN  STUDY 

HARTFORD 

HARTFORD  BRAINARD 

(RELIEVER) 

02 

$128,700 

INSTALL  LIGHTED  AIRPORT  BEACON  AND 

HELIPAD  LIGHTING 

DIST  OF  COLUMBIA 

2*323333333333323332333 

3  3  3  8  3  3  3 

3 

WASHINGTON  METROPOLITAN  AREA 

(SYSTEM  PLAN) 

M6 

$246,631 

METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 

FLORIDA 

*33*3333333****3233333* 

AVON  PARK 

AVON  PARK  MUNICIPAL 

02 

$432,000 

CONSTRUCT,  RECONSTRUCT  AND  LIGHT 

TAXIWAYS;  INSTALL  VISUAL  APPROACH  AID 

(GENERAL  AVIATION) 


BROOKSVILIE 
HERNANDO  COUNTY 
(GENERAL  AVIATION) 


04 


$332,000  CONSTRUCT  AND  RECONSTRUCT  TAXIWAYS; 
INSTALL  TAXIWAY  LIGHTING 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

FLORIDA  (CONTINUED) 

BUNNELL 

flagler  county 

(GENERAL  AVIATION) 

01 

537,000 

MASTER  PLAN  UPDATE 

DAYTONA  BEACH 

DAYTONA  BEACH  REGIONAL 

(PRIMARY) 

05 

$1,684,000 

CONSTRUCT,  OVERLAY  AND  LIGHT  TAXIWAYS; 
CONSTRUCT  AND  LIGHT  RUNUP  PADS; 
REHABILITATE  TERMINAL  BUILDING;  REPAIR 
BEACON  AND  TOWER;  INSTALL  FENCING  AND 

SIGNS 

FERNANDINA  BEACH 

FERNANDINA  BEACH  MUNICIPAL 

(GENERAL  AVIATION) 

03 

$148,051 

INSTALL  TAXIWAY  LIGHTING;  RECONSTRUCT 
DRAINAGE 

FORT  LAUDERDALE 

FORT  LAUDERDALE  EXECUTIVE 

(RELIEVER) 

05 

$696,000 

CONSTRUCT  AND  LIGHT  TAXIWAYS,  INSTALL 
ELECTRICAL  GENERATOR 

06 

$34,1 17 

GROOVE  RUNWAY 

FORT  LAUDERDALE 

FORT  LAUDERDALE-HOLLYWOOD  INTERNATIONAL 

(PRIMARY) 

10 

$546,503 

OBSTRUCTION  REMOVAL;  CONSTRUCT  AND  LIGHT 
APRON;  EXPAND  TERMINAL  BUILDING; 
CONSTRUCT  ACCESS  WAY  AND  SERVICE  ROADS; 
NOISE  COMPATIBILITY  PLAN  STUDY  (PART 

150),  CONSTRUCT  DRAINAGE 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,272,673) 

1 1 

$1,000,000 

CONSTRUCT  APRON  (PHASE  IV) 

12 

$219,359 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

FORT  PIERCE 

ST  LUCIE  COUNTY  INTERNATIONAL 
(GENERAL  AVIATION) 

03 

$824,000 

OVERLAY  RUNWAY;  INSTALL  TAXIWAY 

LIGHTING,  CONSTRUCT  ELECTRICAL  VAULT; 

NOISE  COMPATIBILITY  PLAN  STUDY  (PART 

150);  REHABILITATE  DRAINAGE 

IMMOKALEE 

IMMOKALEE 

(GENERAL  AVIATION) 

01 

$48,000 

MASTER  PLAN  STUDY 

JACKSONVILLE 

JACKSONVILLE  INTERNATIONAL 

(PRIMARY) 

08 

$157,000 

ACQUIRE  PROXIMITY  SUITS,  CONSTRUCT  APRON 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

FLORIDA  (CONTINUED) 

KISSIMMEE 

KISSIMMEE  MUNICIPAL 

(GENERAL  AVIATION) 

06 

$617,000 

OVERLAY,  STRENGTHEN  AND  GROOVE  RUNWAY 

LAKE  WALES 

LAKE  WALES  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$82,000 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING 

LAKELAND 

LAKELAND  MUNICIPAL 

(RELIEVER) 

03 

$650,900 

RECONSTRUCT  TAXIWAYS  AND  APRON;  INSTALL 
VISUAL  APPROACH  AID  AND  BEACON  TOWER, 

INSTALL  FENCING  AND  GATES 

MELBOURNE 

MELBOURNE  REGIONAL 

(PRIMARY) 

05 

$761,938 

CONSTRUCT  TAXIWAY,  APRON  AND  ACCESS 

ROAD;  RECONSTRUCT  TAXIWAY;  REHABILITATE 

RUNWAY  LIGHTING  AND  DISTANCE  MARKERS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  1,832,000) 

MIAMI 

MIAMI  INTERNATIONAL 

(PRIMARY) 

11 

$1,925,647 

RECONSTRUCT  RUNWAY  (INCLUDING  PAVED 

SHOULDERS);  CONSTRUCT  AND  LIGHT  TAXIWAYS 
(PHASE  II) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  6,056,589) 

12 

$1,900,000 

RECONSTRUCT  AND  GROOVE  RUNWAY;  PAVE 
RUNWAY  SHOULDERS;  CONSTRUCT  AND  LIGHT 

TAXIWAYS 

13 

$2,000,000 

REMOVE  OBSTRUCTIONS;  CONSTRUCT  AND  LIGHT 
TAXIWAY  (SEGMENT  2);  RELOCATE  NAVAIDS 

MIAMI 

OPA-LOCKA 

(RELIEVER) 

05 

$995,000 

OVERLAY  APRON;  INSTALL  FENCING  AND  SIGNS 

MIAMI 

OPA-LOCKA 

(RELIEVER) 

06 

$183,500 

RECONSTRUCT  APRON  (SEGMENT  B) 

NAPLES 

NAPLES  MUNICIPAL 

(PRIMARY) 

04 

$294,156 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE;  NOISE 
COMPATIBILITY  PLAN  STUDY  (PART  1 50) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

FLORIDA  (CONTINUED) 

NEW  SMYRNA  8EACH 

NEW  SMYRNA  BEACH  MUNICIPAL 
(GENERAL  AVIATION) 

01 

S355.000 

MASTER  PLAN  STUDY;  IMPROVE  DRAINAGE 

OKEECHOBEE 

OKEECHOBEE  COUNTY 
(GENERAL  AVIATION) 

02 

$220,000 

MASTER  PLAN  UPDATE;  OVERLAY  TAXIWAY 

03 

$25,000 

CONSTRUCT  APRON  AND  INSTALL  TAXIWAY 

LIGHTING  (DESIGN  ONLY) 

ORLANDO 

ORLANDO  EXECUTIVE 

(RELIEVER) 

06 

$266,600 

REHABILITATE  RUNWAY  AND  TAXIWAY  LIGHTING 

ORLANDO 

ORLANDO  INTERNATIONAL 

(PRIMARY) 

11 

$1,370,800 

RECONSTRUCT/WIDEN  AND  MODIFY  SERVICE 

ROADS;  LANDSCAPING  FOR  NOISE 

COMPATIBILITY 

12 

$945,000 

CONSTRUCT  RUNWAY  AND  TAXIWAYS  (PHASE  1) 

13 

$6,811,147 

CONSTRUCT  SERVICE  ROAD  WITH  BRIDGES; 

land  for  noise  compatibility 

ORMOND  BEACH 

ORMOND  BEACH  MUNICIPAL 
(GENERAL  AVIATION) 

03 

$22,000 

MASTER  PLAN  UPDATE 

PANAMA  CITY 

PANAMA  CITY-BAY  COUNTY 

(PRIMARY) 

06 

$483,363 

CONSTRUCT  CRASH/FIRE /RESCUE  MARINE 

FACILITIES;  OVERLAY  RUNWAY  AND  TAXIWAYS, 

EXPAND  APRON;  EXPAND  MAINTENANCE 

BUILDING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $957,300) 

PENSACOLA 

PENSACOLA  REGIONAL 
(PRIMARY) 

06 

$95,000 

LAND  FOR  DEVELOPMENT 

PUNTAGORDA 

CHARLOTTE  COUNTY 

(COMMERCIAL  SERVICE) 

04 

$1,063,000 

REMOVE  OBSTRUCTIONS,  EXTEND  AND  LIGHT 

RUNWAY  AND  TAXIWAY,  GROOVE  RUNWAY, 

INSTALL  VISUAL  APPROACH  AIDS,  LAND  FOR 

APPROACHES 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

FLORIDA  (CONTINUED) 

(I 

11 

II 

II 

II 

II 

SARASOTA 

SARASOTA-BRADE  NTON 

(PRIMARY) 

08 

$72,783 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

INCLUDING  RECHARGING  EQUIPMENT 

SEBASTIAN 

SEBASTIAN  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$38,000 

MASTER  PLAN  STUDY 

ST.  AUGUSTINE 

ST  AUGUSTINE 

(GENERAL  AVIATION) 

03 

$122,000 

INSTALL  TAXIWAY  LIGHTING  SYSTEM  AND 

VISUAL  APPROACH  AIDS 

ST  PETERSBURG 

ALBERT  WHITTED 

(RELIEVER) 

03 

$273,000 

REPLACE  RUNWAY  LIGHTING;  INSTALL  TAXIWAY 
LIGHTING;  INSTALL  BEACON 

ST  PETERSBURG 

ST  PETERSBURG  CLEARWATER  INTERNATIONAL 

(PRIMARY) 

07 

$771,000 

CONSTRUCT,  RECONSTRUCT.  WIDEN  AND  LIGHT 
TAXIWAYS;  CONSTRUCT  SERVICE  ROAD; 

INSTALL  FENCING 

TALLAHASSEE 

TALLAHASSEE  MUNICIPAL 

(PRIMARY) 

04 

$443,000 

INSTALL  SECURITY  FENCING;  CONSTRUCT 

TAXIWAY,  APRON,  LIGHTING,  TERMINAL 

BUILDING,  ACCESS  AND  SERVICE  ROADS 

(DESIGN  ONLY) 

TAMPA 

TAMPA  INTERNATIONAL 

(PRIMARY) 

05 

$1,000 

CONSTRUCT  TERMINAL  APPROACHES 

(EMBANKMENT);  CONSTRUCT  ELEVATED 
PASSENGER  MOVER  SYSTEM  (STRUCTURE  ONLY) 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,045,932) 

06 

$355,547 

CONSTRUCT  CRASH/FIRE /RESCUE  BUILDING 

07 

$664,000 

CONSTRUCT,  RECONSTRUCT  AND  PAVE  TAXIWAYS 

(DESIGN  AND  SUPERVISION  ONLY);  PAVE 

APRON  (DESIGN  ONLY);  CONSTRUCT  APRON 
(SITE  PREPARATION);  RELOCATE  ROADS  AND 

UTILITIES 
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FEDERAL 
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Florida  (continued) 

tt 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

=  = 

TAMPA 

VANDEN8ERG 

(RELIEVER) 

04 

$404,000 

ACQUIRE  AIRPORT  (PHASE  II) 

05 

$1,754,500 

REMOVE  OBSTRUCTION,  OVERLAY  AND  WIDEN 

RUNWAY  AND  TAXIWAYS;  CONSTRUCT  TAXIWAYS 

AND  APRON,  OVERLAY  AND  EXPAND  APRON, 

CONSTRUCT  ELECTRICAL  VAULT/EQUIPMENT; 

INSTALL  RUNWAY  LIGHTING  AND  VISUAL 

APPROACH  AIDS;  LAND  FOR  APPROACHES 

06 

$87,000 

LAND  FOR  APPROACHES 

TITUSVILLE 

SPACE  CENTER  EXECUTIVE 

(RELIEVER) 

03 

$454,000 

SEAL  COAT  RUNWAY  AND  TAXIWAY; 

RECONSTRUCT  TAXIWAYS 

VERO  BEACH 

VERO  BEACH  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$2,828 

MASTER  PLAN  UPDATE  (ENVIRONMENTAL) 

05 

$683,601 

RECONSTRUCT,  GROOVE  AND  WIDEN  RUNWAYS; 

CONSTRUCT  TAXIWAY;  OVERLAY  APRON; 

INSTALL  VISUAL  APPROACH  AIDS 

06 

$399,000 

REHABILITATE  APRON 

WEST  PALM  BEACH 

PALM  BEACH  INTERNATIONAL 

(PRIMARY) 

04 

$898,907 

CONSTRUCT  AND  LIGHT  APRONS;  CONSTRUCT 

AND  LIGHT  ACCESS  AND  SERVICE  ROADS; 

CONSTRUCT  BRIDGE 

(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  2,898,420) 

WINTER  HAVEN 

WINTER  HAVEN'S  GILBERT 
(GENERAL  AVIATION) 

04 

$32,117 

CONSTRUCT  AND  LIGHT  TAXIWAY 

GEORGIA 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

s  = 

ATLANTA  METROPOLITAN  AREA 

(SYSTEM  PLAN) 

M5 

$75,000 

METROPOLITAN  SYSTEM  PLAN  UPDATE 

(CONTINUOUS) 

v.»*VK»,VAV 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

GEORGIA  (CONTINUED) 

ADEL 

COOK  COUNTY 

(GENERAL  AVIATION) 

01 

$400,000 

REMOVE  OBSTRUCTIONS;  CONSTRUCT  APRON; 
INSTALL  RUNWAY  LIGHTING;  LAND  FOR 

APPROACHES 

ATLANTA 

FULTON  COUNTY-BROWN  FIELD 

(RELIEVER) 

04 

$91,000 

INSTALL  SAFETY  FENCING;  REHABILITATE 
RUNWAY  LIGHTING;  RELOCATE  TAXIWAY 

GUIDANCE  SIGNS 

05 

$228,146 

NOISE  COMPATIBILITY  PLAN  STUDY  (PART  1 50) 

ATLANTA 

WILLIAM  B  HARTSFIELD-ATLANTA  INTL 

(PRIMARY) 

05 

$18,500,000 

LAND  FOR  NOISE  COMPATIBILITY 

(EASEMENTS);  SOUNDPROOF  RESIDENCES 

AUGUSTA 

BUSH  FIELD 
(PRIMARY) 

05 

$385,792 

EXPAND/IMPROVE  TERMINAL  BUILDING 

AUGUSTA 

DANIEL  FIELD 

(GENERAL  AVIATION) 

02 

$607,000 

EXPAND  APRON 

BRUNSWICK 

GLYNCOJETPORT 

(COMMERCIAL  SERVICE) 

02 

$86,406 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

BRUNSWICK 

MALCOLM  MCKINNON 

(GENERAL  AVIATION) 

02 

$663,210 

REHABILITATE  RUNWAY  AND  TAXIWAY;  INSTALL 

VISUAL  APPROACH  AID  AND  RADIO  CONTROLS 

COLUMBUS 

COLUMBUS  METROPOLITAN 
(PRIMARY) 

06 

$872,598 

EXTEND  RUNWAY  SAFETY  AREA 

(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  1,379,700) 

COVINGTON 

COVINGTON  MUNICIPAL 

(RELIEVER) 

03 

$526,515 

CONSTRUCT  TAXIWAY;  CONSTRUCT  SERVICE 

ROAD;  LAND  FOR  DEVELOPMENT 

DALTON 

DALTON  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$179,000 

LAND  FOR  APPROACHES;  RELOCATION 

ASSISTANCE 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

GEORGIA  (CONTINUED) 

sssxssssxsasasaassa 

ssaasssais* 

m  » 

HAMPTON 

HENRY  COUNTY/BEAR  CREEK 
(RELIEVER  PRIVATE) 

0) 

$50,149 

MASTER  PLAN  STUDY  AND  ENVIRONMENTAL 

ASSESSMENT 

02 

$110,591 

RECONSTRUCT  TAXIWAY  (DESIGN  ONLY);  LAND 

FOR  APPROACHES 

LAGRANGE 

CALLAWAY 
(GENERAL  AVIATION) 

02 

$298,638 

REMOVE  OBSTRUCTIONS,  LAND  FOR  APPROACHES 

LAWRENCEVILLE 

GWINNETT  COUNTY 

(RELIEVER) 

03 

$2,457,989 

LAND  FOR  DEVELOPMENT 

04 

$950,000 

LAND  FOR  DEVELOPMENT 

MACON 

LEWIS  8  WILSON 

(PRIMARY) 

02 

$136,384 

IMPROVE  DRAINAGE 

MADISON 

MADISON  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$78,055 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING, 

INSTRUMENT  APPROACH  AID,  BEACON  AND 

RADIO  CONTROLS 

MARIETTA 

MCCOLLUM 

(RELIEVER) 

04 

$39,150 

LAND  FOR  APPROACHES 

NEWNAN 

NEWNAN-COWETA  COUNTY 
(GENERAL  AVIATION) 

03 

$48,537 

INSTALL  TAXIWAY  LIGHTING;  LAND  FOR 

DEVELOPMENT 

SAVANNAH 

SAVANNAH  INTERNATIONAL 
(PRIMARY) 

06 

$1,386,018 

CONSTRUCT  TAXIWAYS;  INSTALL  TAXIWAY 

LIGHTING  AND  SIGNS 

(MULTI-YEAR  PROJECT,  TOTAL  FEDERAL 
COMMITMENT  $  1,939,870) 

STONE  MOUNTAIN 

STONE  MOUNTAIN  BRITT  MEMORIAL 

(RELIEVER) 

01 

$39,600 

MASTERPLAN  STUDY 

TOCCOA 

TOCCOA  RG  LETOIJRNEAU  PIE LO 
(GENERAL  AVIATION) 

01 

$167,000 

LAND  FOR  APPROACHES;  RELOCATION 

ASSISTANCE 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

GEORGIA  (CONTINUED) 


VALDOSTA  01 

VALDOSTA  REGIONAL 
(COMMERCIAL  SERVICE) 

WARM  SPRINGS  01 

ROOSEVELT  MEMORIAL 
(GENERAL  AVIATION) 


SSI, 000  REHABILITATE  RUNWAY  LIGHTING;  INSTALL 

RADIO  CONTROLS 


$65,000  INSTALL  RUNWAY  LIGHTING  (RADIO  CONTROLS) 
AND  TAXIWAY  LIGHTING,  RELOCATE  AIRPORT 
BEACON 


GUAM 


AGANA 

01 

$112,500 

MASTER  PLAN  STUDY 

GUAM  -  NEW 

(GENERAL  AVIATION) 

AGANA 

04 

$1,937,104 

CONSTRUCT  ACCESS  ROAD  (SITE  PREPARATION) 

GUAM  INTERNATIONAL  AIR  TERMINAL 
(PRIMARY) 

HAWAII 


HONOLULU  04 

HONOLULU  INTERNATIONAL 

(PRIMARY) 

05 

06 


07 

KALAUPAPA  01 

KALAUPAPA 

(COMMERCIAL  SERVICE) 

LIHUE  04 

LIHUE 

(PRIMARY) 

05 


$7,656,800  CONSTRUCT  AND  LIGHT  APRON;  CONSTRUCT 
ACCESS  ROAD 

$3,321 ,700  CONSTRUCT  AND  LIGHT  TAXIWAY 

$1 ,880,618  CONSTRUCT  ACCESS  ROAD  (INCLUDING 

LIGHTING  AND  LANDSCAPING) 

$2,000,000  RECONSTRUCT  RUNWAY  AND  TAXIWAYS 

$199,800  MASTER  PLAN  STUDY 

$945,000  CONSTRUCT  AND  LIGHT  TAXIWAY 

$883,610  CONSTRUCT  SERVICE  ROADS,  IMPROVE 

DRAINAGE 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

IDAHO 

SSaaSBSSKSSBBSXS 

=  3S 

STATE  OF  IDAHO 

(SYSTEM  PLAN) 

S3 

$144,512 

STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

BLACKFOOT 

MCCARLEY  FIELD 

(GENERAL  AVIATION) 

01 

$593,466 

ACQUIRE  LAND  FOR  DEVELOPMENT  AND 

APPROACHES;  CONSTRUCT  RUNWAY  AND 
TAXIWAY;  REMOVE  OBSTRUCTIONS;  MASTER 

PLAN  UPDATE 

BOISE 

BOISE  AIR  TERMINAL 

(PRIMARY) 

06 

$1,535,801 

ACQUIRE  LAND  FOR  APPROACHES;  EXPAND 
APRON;  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

BONNERS  FERRY 

BOUNDARY  COUNTY 

(GENERAL  AVIATION) 

02 

$270,500 

LAND  FOR  APPROACH;  RECONSTRUCT  APRON; 
CONSTRUCT  APRON  AND  TAXIWAYS;  OVERLAY 

RUNWAY  AND  TAXIWAYS 

CALDWELL 

CALDWELL  INDUSTRIAL 

(RELIEVER) 

02 

$679,668 

REHABILITATE  RUNWAY.  TAXIWAYS  AND  APRON; 
CONSTRUCT  RUNWAY  AND  TAXIWAYS(DESIGN 
ONLY);  LAND  FOR  DEVELOPMENT 

CASCAOE 

CASCADE 

(GENERAL  AVIATION) 

02 

$525,411 

CONSTRUCT  RUNWAY,  TAXIWAY,  APRON  AND 

ACCESS  ROAD;  MASTER  PLAN  STUDY 

COEUR  D'ALENE 

COEUR  D'ALENE  AIR  TERMINAL 
(COMMERCIAL  SERVICE) 

03 

$571,700 

EXTEND  RUNWAY  AND  RUNWAY  LIGHTING 

EMMETT 

EMMETT  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$329,647 

LAND  FOR  DEVELOPMENT;  CONSTRUCT  NEW 
AIRPORT  (PARTIAL  DESIGN  ONLY) 

HAILEY 

FRIEDMAN  MEMORIAL 

(COMMERCIAL  SERVICE) 

07 

$314,100 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT; 

CONSTRUCT  APRON  AND  SNOW  REMOVAL 

EQUIPMENT  BUILDING 

IDAHO  FALLS 

FANNING  FIELD 

(PRIMARY) 

03 

$487,859 

RECONSTRUCT  RUNWAY;  INSTALL  TAXIWAY 

RETROREFLECTORS,  LAND  FOR  APPROACHES 

04 

$80,000 

MASTER  PLAN  UPDATE 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

IDAHO  (CONTINUED) 


LEWISTON 

LEWISTON-NEZ  PERCE  COUNTY 
(COMMERCIAL  SERVICE) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


05 

06 


579,441  MASTER  PLAN  UPDATE 


S490.000  RECONSTRUCT  RUNWAY;  REHABILITATE  RUNWAY 
LIGHTING 


[V 


POCATELLO 

POCATELLO  MUNICIPAL 
(COMMERCIAL  SERVICE) 

REXBURG 

REXBURG  MADISON  COUNTY 
(GENERAL  AVIATION) 

SANDPOINT 
COUNTY-CITY 
(GENERAL  AVIATION) 

ILLINOIS 


03  558,500  MASTER  PLAN  UPDATE 


02  536,000  MASTER  PLAN  STUDY 


01  536,000  MASTER  PLAN  STUDY 


S3  5594,000  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

STATE  OF  ILLINOIS 
(SYSTEM  PLAN) 

AURORA  05  5753,300  LAND  FOR  DEVELOPMENT,  IMPROVE  DRAINAGE 

AURORA  MUNICIPAL 

(RELIEVER) 

BELLEVILLE  01  5900,000  MAS1 ER  PLAN  STUDY  (JOINT  USE) 

SCOTT  AIR  FORCE  BASE 
(RELIEVER) 

BLOOMINGTON  03  5318,150  GROOVE  RUNWAY,  CONSTRUCT  ELECTRICAL 

BLOOMINGTON-NORMAL  VAULT 

(COMMERCIAL  SERVICE) 

CARBONDALE  04  5522,900  CONSTRUCT  TAXIWAYS  AND  APRON,  INSTALL 

SOUTHERN  ILLINOIS  TAXIWAY  LIGHTING,  INSTALL  FENCING 

(COMMERCIAL  SERVICE) 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

ILLINOIS  (CONTINUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


CENTRAUA 

CENTRAUA  MUNICIPAL 
(GENERAL  AVIATION) 


02  5636,300  EXTEND  AND  LIGHT  RUNWAY;  CONSTRUCT  AND 

LIGHT  TAXIWAYS;  INSTALL  VISUAL  APPROACH 
AIDS  (REILS);  REFURBISH  AIRPORT  BEACON; 
LAND  FOR  APPROACHES 


CHICAGO 

CHICAGO  MIDWAY 
(PRIMARY) 


CHICAGO 

CHICAGO  O'HARE  INTERNATIONAL 
(PRIMARY) 


i 

I 

I 

!  CHICAGO 

MERRILL  C  MEIGS  FIELD 
(RELIEVER) 


07  $7,253,100  STRENGTHEN  AND  GROOVE  RUNWAY;  WIDEN 

RUNWAY  SHOULDERS,  CONSTRUCT/RECONSTRUCT 
TAXIWAYS;  REHABILITATE  ELECTRICAL 
EQUIPMENT  AND  VAULT;  ACQUIRE  SNOW 
REMOVAL  EQUIPMENT;  LAND  FOR  APPROACHES; 
IMPROVE  DRAINAGE 


08  $3,340,433  IMPROVE  DRAINAGE  (DESIGN  ONLY);  LAND  FOR 

APPROACHES 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  4,444.830) 

07  $432,423  MASTER  PLAN  UPDATE  (SUPPLEMENTAL  AIR 

QUALITY  ANALYSIS) 


08  $1,932,137  ACQUIRE  CRASH/FIRE/RESCUE  AND  SAFETY 

EQUIPMENT;  INSTALL  SECURITY  FENCING; 
ACQUIRE  SNOW  REMOVAL  EQUIPMENT;  IMPROVE 
DRAINAGE 


09  $681,247  NOISE  COMPATIBILITY  PLAN  STUDY  (PART  150) 

N4  $349,760  SOUNDPROOF  SCHOOL  FOR  NOISE 

COMPATIBILITY  (WOOD  DALE) 

N5  $555,000  SOUNDPROOF  SCHOOL  FOR  NOISE 
COMPATIBILITY  (BENSENVILLE) 


N6  $476,800  SOUNDPROOF  SCHOOL  FOR  NOISE 

COMPATIBILITY  (SCHILLER  PARK) 

01  S29Z.500  SEAL  COAT  RUNWAY 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

ILLINOIS  (CONTINUED) 

=  =  »  =  =  =  =  =  *  =  = 

3  3 

CHICAGO/WEST  CHICAGO 

OU  PAGE  COUNTY 

(RELIEVER) 

04 

$823,500 

RECONSTRUCT,  OVERLAY  AND  LIGHT  APRON; 
IMPROVE  DRAINAGE;  INSTALL  FENCING 

05 

$157,500 

IMPROVE  AIRFIELD  ELECTRICAL  SYSTEM; 

INSTALL  STANDBY  ELECTRICAL  GENERATOR 

CHICAGO/WHEELING 

PAL-WAUKEE 

(RELIEVER) 

03 

$7,040,495 

NOISE  COMPATIBILITY  PLAN  STUDY  (PART 

150),  REMOVE  OBSTRUCTIONS,  CONSTRUCT  AND 
LIGHT  TAXIWAY  AND  APRON,  LAND  FOR 

DEVELOPMENT  AND  APPROACHES.  INSTALL 

FENCING,  IMPROVE  DRAINAGE 

GRAYSLAKE 

CAMPBELL 

(GENERAL  AVIATION) 

01 

$76,500 

MASTER  PLAN  STUDY 

HARRISBURG 

HARRISBURG-RALEIGH 

(GENERAL  AVIATION) 

03 

$28,800 

MASTER  PLAN  STUDY 

JACKSONVILLE 

JACKSONVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$410,400 

OVERLAY  RUNWAY 

LACON 

MARSHALL  COUNTY 

(GENERAL  AVIATION) 

02 

$360,000 

CONSTRUCT  RUNWAY 

MATTOON 

COLES  COUNTY  MEMORIAL 

(COMMERCIAL  SERVICE) 

02 

$721,800 

OVERLAY  AND  GROOVE  RUNWAY,  REHABILITATE 

TAXIWAY  LIGHTING;  INSTALL  VISUAL 

APPROACH  AIDS  (REILS) 

MOLINE 

QUAD-CITY 

(PRIMARY) 

04 

$1,640,905 

REMOVE  OBSTRUCTIONS;  EXTEND,  GROOVE  AND 

LIGHT  RUNWAY;  REHABILITATE  APRON; 

INSTALL  FENCING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,468,682) 

05  $2,235,000 


REMOVE  OBSTRUCTIONS;  CONSTRUCT  AND  LIGHT 
TAXIWAYS;  CONSTRUCT  SERVICE  ROAD; 

INSTALL  FENCING 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

ILLINOIS  (CONTINUED) 


MT CARMEL 
MT  CARMEL  MUNICIPAL 
(GENERAL  AVIATION) 


MT  VERNON 
MT  VERNON-OUTLAND 
(COMMERCIAL  SERVICE) 

PEKIN 

PEKIN  MUNICIPAL 
(GENERAL  AVIATION) 

ROCHELLE 

ROCHELLE  MUNICIPAL 
(GENERAL  AVIATION) 

ROCKFORD 
GREATER  ROCKFORD 
(COMMERCIAL  SERVICE) 

SHELBYVILLE 
SHELBY  COUNTY 
(GENERAL  AVIATION) 

SPARTA 

SPARTA  COMMUNITY 
(GENERAL  AVIATION) 

SPRINGFIELD 

CAPITAL 

(PRIMARY) 


03  $110,851  INSTALL  RUNWAY  LIGHTING  WITH  REMOTE 

CONTROL;  CONSTRUCT  AIRFIELD  LIGHTING 
ELECTRICAL  VAULT;  INSTALL  VISUAL 
APPROACH  AIDS  (REILS) 

03  SI  34.100  APPLY  POROUS  FRICTION  COURSE  TO  RUNWAY 


02  $153,500  LAND  FOR  DEVELOPMENT 


01  $285,300  LAND  FOR  DEVELOPMENT  AND  APPROACHES 


05  $875,565  WIDEN,  OVERLAY  AND  LIGHT  TAXIWAY; 

CONSTRUCT  APRON 


03  $378,000  OVERLAY  TAXIWAY  AND  APRON;  RELOCATE  FUEL 

FACILITY;  REHABILITATE  DRAINAGE 


02  $279,000  EXTEND  AND  LIGHT  RUNWAY,  INSTALL  VISUAL 

APPROACH  AIDS 


05  $194,917  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


06  $455,321  INSTALL  SECURITY  FENCING.  OVERLAY 

RUNWAY;  CONSTRUCT  AND  LIGHT  TAXIWAY, 
EXPAND  APRON;  ACQUIRE  SNOW  REMOVAL 
EQUIPMENT;  LAND  FOR  APPROACHES 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $975,935) 

07  $1,000,000  LAND  FOR  NOISE  COMPATIBILITY,  RELOCATION 

ASSISTANCE 


AIRPORTS  GRANT>IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  .  FISCAL  YEAR  1986 


LOCATION  AND  PROJECT  FEDERAL 

NAME  Of  AIRPORT  NUMBER  FUNDS 

ILLINOIS  (CONTINUED) 


STERLING  ROCKFALLS  04  $540,800 

WHITESIDE  CO  ARPT-JOS  H  BITTORF  FLD 
(COMMERCIAL  SERVICE) 

TAYLORVILLE  03  $1,015,270 

TAYLORVILLE  MUNICIPAL 
(GENERAL  AVIATION) 


VANDALIA  04  $47,685 

VANDALIA  MUNICIPAL 
(GENERAL  AVIATION) 


WAUKEGAN  05  $153,000 

WAUKEGAN  MEMORIAL 

(RELIEVER) 


06  $703,050 


INDIANA 


54  $179,408 

STATE  OF  INDIANA 
(SYSTEM  PLAN) 

AUBURN  02  $230,688 

AUBURN  DEKALB 
(GENERAL  AVIATION) 

COLUMBUS  03  $36,000 

COLUMBUS  MUNICIPAL 
(GENERAL  AVIATION) 

EVANSVILLE  04  $683,565 

EVANSVILLE  DRESS  REGIONAL 

(PRIMARY) 


FORT  WAYNE  07  $1,922,680 

FORTWAYNE  MUNICIPAL  /  BAER  FIELD 

(PRIMARY) 


DESCRIPTION  OF  WORK 


OVERLAY  RUNWAY,  TAXIWAY  AND  APRON; 
REHABILITATE  TAXIWAY  LIGHTING,  INSTALL 
APRON  LIGHTING 

CONSTRUCT  AND  LIGHT  RUNWAY  AND  TAXIWAYS; 
REHABILITATE  TAXIWAY  LIGHTING  AND 
AIRPORT  BEACON;  INSTALL  LIGHTING 
CONTROLS;  INSTALL  VISUAL  APPROACH  AIDS 
(REILS),  LAND  FOR  DEVELOPMENT  AND 
APPROACHES 

REHABILITATE  RUNWAY  LIGHTING 


NOISE  COMPATIBILITY  PLAN  STUDY  (PART 
150) 


MASTER  PLAN  UPDATE;  STRENGTHEN  AND  LIGHT 
TAXIWAY 


STATE  SYSTEM  PLAN  UPDATE 


RELOCATE  OBSTRUCTION  (COUNTY  ROAD) 


MASTER  PLAN  UPDATE 


CONSTRUCT  TAXIWAYS.  APRON  AND  SERVICE 
ROADS  FOR  NEW  TERMINAL  AREA  (PHASE  II) 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $945,628) 

WIDEN  RUNWAY  SAFETY  AREA  (RELOCATE  AND 
ENCLOSE  DRAINAGE  DITCH) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

INDIANA  (CONTINUED) 

INDIANAPOLIS 

INDIANAPOLIS  INTERNATIONAL 

(PRIMARY) 

07 

$225,000 

NOISE  COMPATIBILITY  PLAN  STUDY  (PART 

150) 

08 

$212,250 

INSTALL  FENCING 

09 

$2,514,000 

RELOCATE  PIPELINE  FOR  AIRPORT 

DEVELOPMENT;  CONSTRUCT  ACCESS  ROAD 

INDIANAPOLIS 

INDIANAPOLIS  TERRY 

(RELIEVER  PRIVATE) 

01 

$837,000 

IMPROVE  DRAINAGE 

INDIANAPOLIS 

METROPOLITAN 

(RELIEVER) 

06 

$666,697 

CONSTRUCT  AND  LIGHT  TAXIWAY;  INSTALL 

APRON  LIGHTING;  EXTEND  FIRE  PROTECTION 

WATER  LINE 

07 

$741,803 

LAND  FOR  DEVELOPMENT;  RELOCATION 

ASSISTANCE 

'NOiANAPOLlS 

SKVWAY 

(RElIEVER) 

02 

$900,000 

LIGHT  OBSTRUCTIONS;  RECONSTRUCT  RUNWAY 
(DESIGN  ONLY);  CONSTRUCT  APRON;  INSTALL 
BEACON  AND  WIND  CONE,  ACQUIRE  PRIVATELY 

OWNED  AIRPORT,  RELOCATION  ASSISTANCE 

JEFFERSONVILLE 

Clark  county 

(RELIEVER) 

03 

$261,000 

REMOVE  OBSTRUCTIONS,  LAND  FOR  APPROACHES 

JEFFERSONVILLE 

CLARK  COUNTY 

(RELIEVER) 

04 

$519,496 

EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAY; 

OVERLAY  RUNWAY;  INSTALL  VISUAL  APPROACH 

AIDS  (REILS) 

KENDALLVILLE 

kendallville  municipal 

(GENERAL  AVIATION) 

03 

$99,900 

STRENGTHEN  TAXIWAYS,  WIDEN  TAXIWAY; 

STRENGTHEN,  SEAL  COAT  AND  EXPAND  APRON, 

IMPROVE  DRAINAGE 

LA  PORTE 

LA  PORTE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$544,782 

REMOVE  OBSTRUCTIONS,  EXTEND  AND  LIGHT 

RUNWAY,  CONSTRUCT  TAXIWAY,  APRON  AND 

ACCESS  ROAD,  CONSTRUCT  ELECTRICAL  VAULT, 

INSTALL  VISUAL  APPROACH  AIDS  AND  FENCING 

LAfAYETTE 

PijWQ'JE  UN'Vc0SlTY 

ICOWE^.  AL  SERVICE ) 

07 

$169,560 

CONSTRUCT  TAXIWAY,  RECONSTRUCT  APRON 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

INDIANA  (CONTINUED) 

====*»== 

S  X 

MUNCIE 

DELAWARE  COUNTY 
(COMMERCIAL  SERVICE) 

03 

$1,231,965 

GROOVE  RUNWAYS;  EXTEND  AND  LIGHT  RUNWAY 
AND  TAXIWAY;  INSTALL  VISUAL  APPROACH 

AIDS 

PERU 

PERU  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$622,291 

REMOVE  OBSTRUCTIONS;  STRENGTHEN,  EXTEND 
AND  LIGHT  RUNWAY;  LAND  FOR  APPROACHES 

SOUTH  BEND 

MICHIANA  REGIONAL 
(PRIMARY) 

05 

$136,144 

acquire  Snow  removal  equipment 

06 

$358,795 

CONSTRUCT  TAXIWAY  AND  APRON;  EXPAND 

TERMINAL  BUILDING;  INSTALL  TAXIWAY  SIGNS 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1.029,791) 

TERRE  HAUTE 

HULMAN  REGIONAL 
(COMMERCIAL  SERVICE) 

04 

$205,650 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

05 

$400,500 

OVERLAY  TAXIWAY;  RELOCATE  ROAD;  LAND  FOR 

APPROACHES 

WINCHESTER 

RANDOLPH  COUNTY 
(GENERAL  AVIATION) 

01 

$276,200 

REMOVE  OBSTRUCTIONS;  STRENGTHEN  RUNWAY. 

TAXIWAY  AND  APRON  (DESIGN  ONLY);  LAND 

FOR  DEVELOPMENT  AND  APPROACHES 

IOWA 

xss  =  ss  =  =: 

=  = 

AMES 

AMES  MUNICIPAL 
(GENERAL  AVIATION) 

05 

$960,000 

PAVE  AND  LIGHT  RUNWAY.  TAXIWAYS  AND 

TURNAROUNDS 

CLINTON 

CLINTON  MUNICIPAL 
(COMMERCIAL  SERVICE) 

03 

$43,200 

MASTERPLAN  UPDATE 

CRESTON 

CRESTON  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$654,750 

OVERLAY  RUNWAY,  CONSTRUCT  TAXIWAY, 

TAXIWAY  TURNAROUNDS  AND  APRON;  INSTALL 

TAXIWAY  LIGHTING  SYSTEM 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

IOWA  (CONTINUED) 

i 

II 

M 

II 

II 

II 

%  3 

DES  MOINES 

OES  MOINES  MUNICIPAL 

(PRIMARY) 

06 

J  1,824, 170 

REHABILITATE  TAXIWAYS  AND  APRON;  EXPAND 

APRON;  LIGHT  TAXIWAY;  DRAINAGE;  ACQUIRE 

SNOW  REMOVAL  EQUIPMENT 

GRINNELL 

GRINNELL 

(GENERAL  AVIATION) 

01 

$435,330 

INSTALL  FENCING,  LAND  FOR  DEVELOPMENT 

AND  APPROACHES 

« 

MARSHALLTOWN 

MARSHALLTOWN  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$144,800 

REHABILITATE  RUNWAY.  TAXIWAY  AND  APRON 

OTTUMWA 

OTTUMWA  INDUSTRIAL 

(COMMERCIAL  SERVICE) 

02 

$39,690 

MASTER  PLAN  UPDATE 

SIOUX  CITY 

SIOUX  CITY  MUNICIPAL 

(PRIMARY) 

03 

$770,000 

OVERLAY/RECONSTRUCT  RUNWAY,  TAXIWAY  AND 

APRON;  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

SPENCER 

SPENCER  MUNICIPAL 

(COMMERCIAL  SERVICE) 

02 

$290,000 

CONSTRUCT  AND  UGH  T  TAXIWAY 

WATERLOO 

WATERLOO  MUNICIPAL 

(PRIMARY) 

04 

$431,655 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE, 

REHABILITATE  TAXIWAYS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $519,700) 

KANSAS 

a  =  z  a  3  =  = 

3  3 

4 

SEDGWICK.  HARVEY  AND  BUTLER  CO 

(SYSTEM  PLAN) 

M3 

$24,990 

METROPOLITAN  SYSTEM  PLAN  UPDATE 

(CONTINUOUS) 

■ 

STATE  OF  KANSAS 

(SYSTEM  PLAN) 

S3 

$123,750 

5TATE  SYSTEM  PLAN  STUDY 

ATCHISON 

AMELIA  EARHART 

(GENERAL  AVIATION) 

01 

$2  7,000 

MASTER  PLAN  STUDY 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

KANSAS  (CONTINUED) 


AUGUSTA 

AUGUSTA  MUNICIPAL 
(RELIEVER) 

CLAY  CENTER 

CLAY  CENTER  MUNICIPAL 

(GENERAL  AVIATION) 

GREAT  BEND 

GREAT  BEND  MUNICIPAL 

(COMMERCIAL  SERVICE) 

HAYS 

HAYS  MUNICIPAL 
(COMMERCIAL  SERVICE) 

HUTCHINSON 
HUTCHINSON  MUNICIPAL 
(COMMERCIAL  SERVICE) 

LIBERAL 

LIBERAL  MUNICIPAL 
(COMMERCIAL  SERVICE) 

LYONS 

LYONS-RICE  COUNTY  MUNICIPAL 
(GENERAL  AVIATION) 

MANHATTAN 
MANHATTAN  MUNICIPAL 
(PRIMARY) 

MEADE 

MEADE  MUNICIPAL 
(GENERAL  AVIATION) 

NEWTON 

NEWTON-CITY-COUNTY 

(RELIEVER) 


03  $27,882  MASTERPLAN  UPDATE 


02  $410,602  RECONSTRUCT  TAXIWAY  AND  APRON;  CONSTRUCT 

APRON;  INSTALL  RUNWAY  AND  TAXIWAY 
LIGHTING  (INCLUDING  BEACON) 

04  $236,596  REPAIR  AND  SEAL  COAT  RUNWAY 


02  $362,817  EXTEND  RUNWAY  AND  RUNWAY  LIGHTING 

SYSTEM;  LAND  FOR  DEVELOPMENT  AND 
APPROACHES 

03  $1,220,868  OVERLAY  RUNWAY;  MODIFY  RUNWAY  LIGHTING 

SYSTEM 


02  $231,550  RECONSTRUCT  ACCESS  ROAD 


01  $159,030  OVERLAY  RUNWAY;  REPLACE  LIGHTED  BEACON 


05  $765,000  EXTEND  AND  LIGHT  TAXIWAY 


01  $18,000  MASTER  PLAN  STUDY 


04  $202,500  LAND  FOR  APPROACHES 


OAKLEY 

OAKLEY  MUNICIPAL 
(GENERAL  AVIATION) 


02 


$  1 1 3,585  LAND  FOR  DEVELOPMENT  AND  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 


LOCATION  AND 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


KANSAS  (CONTINUED) 


OLATHE 


JOHNSON  COUNTY  INDUSTRIAL 
(RELIEVER) 


PRATT  MUNICIPAL 
(GENERAL  AVIATION) 


SALINA  MUNICIPAL 
(COMMERCIAL  SERVICE) 


SCOTT  CITY 


SCOTT  CITY  MUNICIPAL 
(GENERAL  AVIATION) 


TOPEKA 


FORBES  FIELD 


(PRIMARY) 


TOPEKA 

PHILIP  BILLARD  MUNICIPAL 
(GENERAL  AVIATION) 


WICHITA 

COLONEL  JAMES  JABARA 
(RELIEVER) 


WICHITA 


WICHITA  MID-CONTINENT 
(PRIMARY) 


WINFIELD/ARKANSAS  CITY 


STROTHER  FIELD 


(GENERAL  AVIATION) 


m 


05  $800,000  CONSTRUCT  ACCESS  ROAD  (PHASE  III) 


$41 6,593  OVERLAY  TAXIWAY;  INSTALL  TAXIWAY 

LIGHTING  AND  REFLECTIVE  MARKERS;  EXPAND 
APRON 


$856,1 16  OVERLAY  tfUNWAY;  CONSTRUCT  BUILDING  FOR 
FIRE/CRASH/RESCUE  EQUIPMENT;  INSTALL 
RADIO  EQUIPMENT 


$233,218  OVERLAY  AND  EXPAND  APRON;  RECONSTRUCT 
TAXIWAY 


05  $1,004,428  OVERLAY/RECONSTRUCT  APRON 


03  $299,491  CONSTRUCT  SAFETY  AREA;  LAND  FOR 

APPROACHES 


04  $592,875  REHABILITATE  RUNWAY  LIGHTING 


05  $1,192,287  CONSTRUCT  APRON  AND  TAXIWAYS 


08  $1,664,412  REHABILITATE/MODIFY  CRASH/FIRE/RESCUE 

VEHICLES;  RECONSTRUCT  APRON 


09  $3,000,000  RECONSTRUCT  AND  GROOVE  PORTION  OF  RUNWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  S  4,665,770) 


05  $427,107  OVERLAY  TAXIWAY 


■*  *>5fr 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

KENTUCKY 

«  =  =  3satK3*sataaeaK»B3ssata  = 

II 

II 

II 

II 

II 

II 

H 

M 

=  = 

COMMONWEALTH  OF  KENTUCKY 
(SYSTEM  PLAN) 

SI 

$315,000 

STATE  SYSTEM  PLAN  UPDATE 

BARDSTOWN 

SAMUELS  FIELD 

(GENERAL  AVIATION) 

02 

$100,952 

EXPAND  APRON 

CAMPBELLSVILLE 

TAYLOR  COUNTY 

(GENERAL  AVIATION) 

03 

$164,309 

CONSTRUCT  TAXIWAY 

COVINGTON 

GREATER  CINCINNATI  INTERNATIONAL 

(PRIMARY) 

06 

$1 ,545.935 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT; 
CONSTRUCT  SERVICE  ROAD;  LAND  FOR 
DEVELOPMENT  AND  APPROACHES;  INSTALL 

RUNWAY/TAXIWAY  SENSORS 

(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  2,047.879) 

ELIZABETHTOWN 

ELIZABETHTOWN 

(GENERAL  AVIATION) 

04 

$239,513 

CONSTRUCT  RUNWAY  SAFETY  AREA 

HENDERSON 

HENDERSON  CITY-COUNTY 
(GENERAL  AVIATION) 

03 

$157,382 

CONSTRUCT  AND  LIGHT  TAXIWAY;  IMPROVE 

DRAINAGE 

LEXINGTON 

BLUE  GRASS  FIELD 

(PRIMARY) 

07 

$248,488 

ACQUIRE  PROXIMITY  SUITS  AND  RADIOS; 

INSTALL  SECURITY  FENCING  AND 

RUNWAY/TAXIWAY  MARKERS;  RECONSTRUCT  AND 
EXPAND  APRON;  CONSTRUCT  SNOW  EQUIPMENT 

BUILDING  AND  SERVICE  ROAD;  NOISE 
COMPATIBILITY  PLAN  STUDY  (PART  1 50) 
(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $  1,177,883) 

LOUISVILLE 

STANDIFORD  FIELD 

(PRIMARY) 

09 

$2,163,999 

CONSTRUCT  AND  LIGHT  TAXIWAY 

10 

$1,368,999 

CONSTRUCT  TAXIWAY  (PHASE  II) 

MAYFIELD 

MAYFIELD-GRAVES  COUNTY 

(GENERAL  AVIATION) 

03 

$497,000 

STRENGTHEN  RUNWAY,  TAXIWAY  AND  APRON, 

LAND  FOR  DEVELOPMENT  AND  APPROACHES 

TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 

KENTUCKY  (CONTINUED) 


MOUNT  STERLING 

MT  STERLING-MONTGOMERY  COUNTY 
(GENERAL  AVIATION) 

03 

S129.438 

INSTALL  RUNWAY  LIGHTING,  BEACON  AND 
VISUAL  APPROACH  AIDS;  LAND  FOR 
DEVELOPMENT 

MURRAY 

KYLE-OAKLEY  FIELD 

(GENERAL  AVIATION) 

03 

SI  76,601 

CONSTRUCT  APRON;  INSTALL  VISUAL  APPROACH 
AIDS 

OWENSBORO 

owensboro-daviess  county 

(COMMERCIAL  SERVICE) 

05 

$111,600 

IMPROVE  DRAINAGE 

PADUCAH 

BARKLEY  REGIONAL 
(COMMERCIAL  SERVICE) 

03 

$2,354 

ACQUIRE  PROXIMITY  SUITS 

LOUISIANA 

mas 

NEW  ORLEANS 

(SYSTEM  PLAN) 

M6 

$100,000 

METROPOLITAN  SYSTEM  PLAN  STUDY 

STATE  OF  LOUISIANA 

(SYSTEM  PLAN) 

S7 

$76,290 

STATE  SYSTEM  PLAN  STUDY  (CONTINUOUS) 

ALEXANDRIA 

ESLER  REGIONAL 

(PRIMARY) 

04 

$474,202 

CONSTRUCT  TAXIWAYS  AND  APRON;  INSTALL 
TAXIWAY  SIGNS;  RELOCATE  POWERLINES 

BASTROP 

MOREHOUSE  MEMORIAL 
(GENERAL  AVIATION) 

02 

$36,000 

MASTER  PLAN  UPDATE 

BATON  ROUGE 

BATON  ROUGE  METROPOLITAN,  RYAN  FIELD 
(PRIMARY) 

07 

$481,779 

REHABILITATE  CRASH/FIRE/RESCUE  VEHICLES, 
REHABILITATE  TAXIWAY;  CONSTRUCT  ACCESS 
ROAD 

08 

$2,800,000 

EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAYS, 

RELOCATE  VISUAL  APPROACH  AID;  CONSTRUCT 
NOISE  BARRIER 


LOCATION  AND 
NAME  OF  AIRPORT 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 
PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

LOUISIANA  (CONTINUED) 


HOUMA  07 

HOUMA-TERREBONNE 

(PRIMARY) 

LAFAYETTE  07 

LAFAYETTE  REGIONAL 

(PRIMARY) 


LAKE  CHARLES  06 

LAKE  CHARLES  MUNICIPAL 

(PRIMARY) 

07 


LEESVILLE  02 

LEESVILLE 

(GENERAL  AVIATION) 

MARKSVILLE  02 

MARKSVILLE  MUNICIPAL 
(GENERAL  AVIATION) 


S 600,000  ACQUIRE  PROXIMITY  SUITS;  INSTALL 
SECURITY  AND  PERIMETER  FENCING, 

CONSTRUCT  ACCESS  ROAD;  IMPROVE  DRAINAGE 

$782,570  CONSTRUCT  AND  LIGHT  RUNWAY  AND  TAXIWAYS; 
EXTEND  TAXIWAYS  AND  INSTALL  SIGNS; 
CONSTRUCT  APRONS;  RELOCATE  SERVICE  ROAD 
(MULTI-YEAR PROJECT.  TOTAL  FEDERAL 
COMMITMENT  S  1.200.000) 

$193,500  SEAL  COAT  RUNWAY  AND  TAXIWAYS 


S595.018  CONSTRUCT  AND  LIGHT  TAXIWAY;  CONSTRUCT 
APRON  AND  ACCESS  ROAD;  INSTALL  DRAINAGE 
AND  FENCING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $841,832) 

$585,000  IMPROVE  RUNWAY  SAFETY  AREA;  RECONSTRUCT 
RUNWAY;  INSTALL  RUNWAY  LIGHTING;  LAND 
FOR  DEVELOPMENT  AND  APPROACHES 

$299,200  EXTEND  RUNWAY;  INSTALL  RUNWAY  AND 
TAXIWAY  LIGHTING;  INSTALL  BEACON  AND 
WIND  INDICATOR;  LAND  FOR  DEVELOPMENT  AND 
APPROACHES 


NEW  ORLEANS 

LAKEFRONT 

(RELIEVER) 


06  $1,976,000  EXTEND,  OVERLAY,  GROOVE  AND  LIGHT 

RUNWAYS;  EXTEND  TAXIWAYS;  INSTALL 
TAXIWAY  SIGNS  AND  WIND  INDICATOR 


NEW  ORLEANS 

NEW  ORLEANS  INTERNATIONAL  (MOISANT) 
(PRIMARY) 


1 0  $4,494.7 1 4  EXTEND  RUNWAY  AND  TAXIWAY  (SITE 

PREPARATION) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  6,625.000) 


NEW  ROADS 

FALSE  RIVER  AIRPARK 

(RELIEVER) 


04  $346,500  OVERLAY  RUNWAY;  INSTALL  FENCING;  IMPROVE 

DRAINAGE 


OAKDALE 
ALLEN  PARISH 
(GENERAL  AVIATION) 


03  $465,124  LAND  FOR  APPROACHES  AND  DEVELOPMENT; 

EXTEND  AND  LIGHT  RUNWAY  EXPAND  APRON 
INSTALL  FENCING 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 


LOCATION  AND 


NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


LOUISIANA  (CONTINUED) 


SHREVEPORT 
SHREVEPORT  REGIONAL 
(PRIMARY) 


05  $2,055,453  EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAYS, 

RELOCATE  VISUAL  APPROACH  AID 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,430,000) 


SULPHUR 


WEST  CALCASIEU  (NEW) 
(GENERAL  AVIATION) 


$675,000  CONSTRUCT  RUNWAY,  TAXIWAY  AND  APRON 
(SITE  PREPARATION) 


$211,196  RELOCATE  POWERLINE 


MAINE 


BANGOR 


8ANGOR  INTERNATIONAL 


05  $1,027,024  CONSTRUCT  SNOW  REMOVAL  EQUIPMENT 

BUILDING;  REHABILITATE  RUNWAY 


(PRIMARY) 


06  $453,000  REHABILITATE  AND  EXPAND  APRON;  INSTALL 

ACCESS  ROAD  SIGNS  AND  SECURITY  SIGNS 


BETHEL 

COL  DYKE  FIELD 
(GENERAL  AVIATION) 


02  $4f  ,uO  CONSTRUCT  RUNWAY  (DESIGN  ONLY) 


BIODEFORD 


03  $209,500  LAND  FOR  DEVELOPMENT 


BIDDEFORD  MUNICIPAL 


(GENERAL  AVIATION) 


FRENCHVILLE 

NORTHERN  AROOSTOOK  REGIONAL 


04  $95,278  LAND  FOR  DEVELOPMENT 


(COMMERCIAL  SERVICE) 


JACKMAN 


NEWTON  FIELD 


04  $822,000  CONSTRUCT  RUNWAY,  TAXIWAY,  APRON  AND 

ACCESS  ROAD;  INSTALL  FENCING 


fGENERAl  AVIATION) 


NORRIDGEWOCK 


02  $17,820  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


CENTRAL  MAINE 


(GENERAL  AVIATION) 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

MAINE  (CONTINUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


PORTLAND 

PORTLAND  INTERNATIONAL  JETPORT 
(PRIMARY) 


RANGELEY 

RANGELEY  MUNICIPAL 
(GENERAL  AVIATION) 

ROCKLAND 

KNOX  COUNTY  REGIONAL 
(COMMERCIAL  SERVICE) 

SANFORD 

SANFORD  MUNICIPAL 
(GENERAL  AVIATION) 

WATERVILLE 

WATERVILLE-ROBERT  LAFLEUR 
(COMMERCIAL  SERVICE) 

MARYLAND 


12  $963,900  REHABILITATE  RUNWAY;  EXTEND  BLAST  PADS; 

CONSTRUCT  RUNWAY  SHOULDERS;  INSTALL 
RUNWAY  LIGHTING  AND  GUIDANCE  SIGNS 


13  $421,200  INSTALL  FENCING  AND  REPLACE  ROTATING 

BEACON;  PURCHASE  SNOW  REMOVAL  EQUIPMENT 

16  $135,000  NOISE  COMPATIBILITY  STUDY  (PART  150) 

03  $31,725  OBSTRUCTION  REMOVAL 


04  $15,840  MASTER  PLAN  UPDATE 


04  $35,190  MASTER  PLAN  UPDATE 


06  $776,790  EXTEND  RUNWAY  AND  RUNWAY  LIGHTING 

(INCLUDING  RELOCATION  OF  APPROACH  AIDS) 


STATE  OF  MARYLAND 
(SYSTEM  PLAN) 

BALTIMORE 

BALTIMORE-WASHINGTON  INTERNATIONAL 
(PRIMARY) 


S4  $122,233  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


07  $587,303  CONSTRUCT  TAXIWAY 


08  $862,826  EXTEND  TAXIWAY;  EXPAND  APRON 

10  $5,682,409  LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  9,278,500) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MARYLAND  (CONTINUED) 


BALTIMORE 

Glenn  l  martin  state 
(RELIEVER) 

CAMBRIDGE 

CAMBRlDGE-DORCHFSTER 
(GENERAL  AVIATION) 

CLINTON 
HYDE  FIELD 
(RELIEVER  PRIVATE) 

EASTON 

EASTON  MUNICIPAL 
(GENERAL  AVIATION) 

HAGERSTOWN 

WASHINGTON  COUNTY  REGIONAL 
(COMMERCIAL  SERVICE) 

LEONARDTOWN 
ST  MARYS  COUNTY 
(GENERAL  AVIATION) 

OCEAN  CITY 

OCEAN  CITY  MUNICIPAL 
(COMMERCIAL  SERVICE) 

SALISBURY 

SALISBURY  WICOMICO  COUNTY 
(PRIMARY) 

S”E  VENSVILLE 

BAY  BRIDGE  INDUSTRIAL 

i.GENERAL  AVIATION) 

WESTMINSTER 
CARROLL  county 
(GENERAL  AVIATION) 


04 


05 


02 


05 


04 


$313,712  REHABILITATE  RUNWAY  LIGHTING 


$109,633  CONSTRUCT  TAXIWAYS;  EXPAND  AND  CONSTRUCT 
APRONS 


$28,800  MASTER  PLAN  STUDY 


$622 ,967  CONSTRUCT  TAXIWAY  AND  APRON 


$16,000  MASTER  PLAN  UPDATE 


05  $70,992  MASTER  PLAN  UPDATE  (ENVIRONMENTAL 

ASSESSMENT) 


05  $288,550  OVERLAY  TAXIWAY  AND  APRON;  CONSTRUCT 

TAXIWAY 


06  $239,618  REHABILITATE  TAXIWAY  LIGHTING;  INSTALL 

RUNWAY  LIGHTING  CONTROLS 


01  $21,330  MASTER  PLAN  UPDATE  (ENVIRONMENTAL 

ASSESSMENT) 


04  $16,059  MASTER  PLAN  UPDATE  (ENVIRONMENTAL 

ASSESSMENT) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  Y;  AR  1 986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MASSACHUSETTS 


STATE  OF  MASSACHUSETTS 
(SYSTEM  PLAN) 

BOSTON 

GENERAL  EDWARD  L  LOGAN  INTERNATIONAL 
(PRIMARY) 


FITCHBURG 

FITCHBURG  MUNICIPAL 
(GENERAL  AVIATION) 

HYANNIS 

BARNSTABLE  MUNICIPAL 
(PRIMARY) 


SI  $450,000  STATE  SYSTEM  PLAN  UP  3  '  ,'E 


1 5  $42,600  ACQUIRE  RUNWAv  friction  MEASURING 

EQUIPMENT 


17  $220,770  INSTALL  REMOTE  COM'-Ol  FOR  AIRPORT 

LIGHTING  SYSTEM 

18  $5,532,393  REHABILITATE  RUNWAV  AND  TAXIWAY; 

CONSTRUCT  TAXIWAY  AND  APRON 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  5,610,850: 

19  $650,800  SOUNDPROOF  SCHOOLS  FOR  NOISE 

COMPATIBILITY 

20  $2,436,902  SOUNDPROOF  RESIDENCES 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  6, 07’. 9811 

21  $880,000  MASTERPLAN  UPDATE 

04  $721,800  RECONSTRUCT  RUNWA .  INSTALL  RUNWAY 

LIGHTING  SYSTEM 


08  $31,590  MASTERPLAN  UPDATE 


09  SI, 572, 750  LAND  FOR  DEVLLC1PMEN  '  AND  APPROACHES 


LAWRENCE  06  $1,010,700  RECONSTRUCT  RUNWA' 

LAWRENCE  MUNICIPAL 

(RELIEVER) 

MANSFIELD  03  $54,990  LAND  FOR  APPRO ACHL  . 

MANSFIELD  MUNICIPAL 
(GENERAL  AVIATION) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

federal 

FUNDS 

DESCRIPTION  OF  WORK 

MASSACHUSETTS  (CONTINUED) 

=  *s  =  =  =  =  s:  =  =s 

MART-AS  VINEYARD 

MARTHAS  VINEYARD 

(PRIMARY) 

05 

$325,800 

CONSTRUCT/EXPAND  APRON 

06 

$124,200 

NOISE  COMPATIBILITY  STUDY 

07 

$202,500 

CONSTRUCT  ELECTRICAL  VAULT,  INSTALL 
STANDBY  POWER  SUPPLY 

MONTAGUE 

01 

$305,721 

EXTEND  TAXIWAY 

TURNERS  FALLS 
(GENERAL  AVIATION) 

NANTUCKET 
NANTUCKET  MEMORIAL 
(PRIMARY) 


NEW  BEDFORD 

NEW  BEDFORD  MUNICIPAL 

(PRIMARY) 


NORWOOD 

NORWOOD  MEMORIAL 
(RELIEVER) 

PROVINCETOWN 

PRO  VINCE  TOWN  MUNICIPAL 

(COMMERCIAL  SERVICE) 

SOUTH8RIDGE 

southbridge  municipal 

(GENERAL  AVIATION) 


WESTF'EID 
BARNES  M( JMC'PAL 
.C:r'JE  AViAT  ON, 


$787,541  RELOCATE  TAXIWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1.374,550) 

$125,595  NOISE  COMPATIBILITY  STUDY 

$84,500  RENOVATE/EXPAND  TERMINAL  BUILDING 


$334,400  EXPAND  TERMINAL  AND  EQUIPMENT  STORAGE 
BUILDINGS 

(MULTI-YEAR  PROJECT.  TOTAL  FEDERAL 
COMMITMENT  $634,400) 

$127,800  NOISE  COMPATIBILITY  STUDY 


03  $267,300  RECONSTRUCT  OCEAN  DIKE 

02  $234,485  EXTEND  TERMINAL  RAMP 

03  $39,215  MASTER  PLAN  UPDATE 

06  $51  1,773  ACQUIRE  LAND  FOR  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MASSACHUSETTS  (CONTINUED) 


WORCESTER 
WORCESTER  MUNICIPAL 
(COMMERCIAL  SERVICE) 

MICHIGAN 


06  $262,980  EXTEND  AND  LIGHT  TAXIWAY,  REHABILITATE 

AND  LIGHT  TAXIWAY 


STATE  OF  MICHIGAN 
(SYSTEM  PLAN) 

BATTLE  CREEK 
W  K  KELLOGG  REGIONAL 
(COMMERCIAL  SERVICE) 

BIG  RAPtOS 
ROBEN-HOOD 
(GENERAL  AVIATION) 

DETROIT 
DETROIT  CITY 
(PRIMARY) 

DETROIT 

DETROIT  METROPOLIT AN-WAYNE  COUNTY 
(PRIMARY) 


DETROIT/GROSSE  ILE 
GROSSE  ILE  MUNICIPAL 
(RELIEVER) 

GRAND  RAPIDS 

KENT  COUNTY  INTERNATIONAL 
(PRIMARY) 


S5  S290.000  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


05  $261,000  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


01  $605,700  LAND  FOR  DEVELOPMENT  AND  APPROACHES; 

RELOCATION  ASSISTANCE 


05  $109,600  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


05  $500,000  MASTER  PLAN  UPDATE  AND  NOISE 

COMPATIBILITY  PLAN  STUDY  (PART  1 50) 


06  $7,734,652  CONSTRUCT  AND  LIGHT  TAXIWAYS  AND  APRONS; 

RECONSTRUCT  AND  EXPAND  APRONS; 
REHABILITATE  RUNWAY  LIGHTING;  ACQUIRE 
SNOW  REMOVAL  EQUIPMENT 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  9,995,758) 

03  $885,000  REHABILITATE  TAXIWAYS  AND  APRON 


05  $1,044,565  REHABILITATE  RUNWAY,  TAXIWAY  AND  APRONS, 

EXPAND  AND  LIGHT  APRONS;  REHABILITATE 
AND  IMPROVE  LIGHTING;  ACQUIRE  SNOW 
REMOVAL  EQUIPMENT,  INSTALL  RUNWAY 
SENSORS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2 770,719) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MICHIGAN  (CONTINUED) 


HANCOCK 

HOUGHTON  COUNTY  MEMORIAL 
(COMMERCIAL  SERVICE) 

HOLLAND 
TULIP  CITY 

(GENERAL  AVIATION) 


HOWELL 

LIVINGSTON  COUNTY 
(GENERAL  AVIATION) 

IRON  MOUNTAIN/KINGSFORD 
FORD 

(COMMERCIAL  SERVICE) 

KALAMAZOO 
KALAMAZOO  COUNTY 
(PRIMARY) 


LANSING 
CAPITAL  CITY 
(PRIMARY) 


LAPEER 

DUPONT-LAPEER 
(GENERAL  AVIATION) 


03  $180,639  ACQUIRE  SNOW  REMOVAL  EQUIPMENT  AND 

PROXIMITY  SUITS,  CONSTRUCT  SAND  STORAGE 
BUILDING;  OVERLAY  ACCESS  ROAD 

02  $750,600  LANDFORDEVELOPMENTANDAPPROACHES, 

RELOCATION  ASSISTANCE 


03  $2,916,100  CONSTRUCT  RUNWAY  AND  TAXIWAY 

01  $485,195  RELOCATE  PIPELINE  IN  APPROACH 


04  $75,000  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


03  $534,000  INSTALL  SECURITY  FENCING,  CONSTRUCT 

APRON;  EXPAND  SNOW  REMOVAL  EQUIPMENT 
BUILDING;  IMPROVE  DRAINAGE;  RECONSTRUCT 
SERVICE  ROAD 

06  $249,538  WIDEN  AND  STRENGTHEN  TAXIWAY,  EXPAND 

APRON;  INSTALL  TAXIWAY  AND  APRON 
LIGHTING;  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $836,837) 

01  $66,600  MASTER  PLAN  STUDY  (FEASIBILITY  OF  PUBLIC 

ACQUISITION) 


MANISTEE  02 

MANISTEE  COUNTY  BLACKER 
(GENERAL  AVIATION) 

MARSHALL  01 

BROOKS  FIELD 
(GENERAL  AVIATION) 


$106,900  REHABILITATE  RUNWAY  LIGHTING  AND 
APPROACH  AIDS 


$343,500  CONSTRUCT  TAXIWAY,  RECONSTRUCT  TAXIWAY 
AND  APRON;  REPLACE  RUNWAY  LIGHTING. 
INSTALL  RUNWAY  LIGHTING  CONTROL 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

MICHIGAN  (CONTINUED) 

II 

II 

II 

II 

If 

II 

si  s 

MONROE 

MONROE  CUSTER 

(RELIEVER) 

02 

$47,800 

MASTER  PLAN  UPDATE 

03 

$450,000 

REMOVE  OBSTRUCTIONS;  EXPAND  AND  SEAL 

COAT  APRON,  REHABILITATE  AIRPORT  BEACON, 

LAND  FOR  APPROACHES 

MT  CLEMENS 

MACOMB  COUNTY(NEW) 

(RELIEVER) 

01 

$150,000 

MASTER  PLAN  STUDY  (FEASIBILITY  OF  PUBLIC 
ACQUISITION) 

MUSKEGON 

MUSKEGON  COUNTY 

(PRIMARY) 

03 

$412,635 

MASTER  PLAN  UPDATE;  REHABILITATE 

TAXIWAYS  AND  APRON,  CONSTRUCT  TAXIWAYS 

AND  ACCESS  ROAD;  IMPROVE  ENTRANCE  ROAD 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $658,800) 

PELLSTON 

EMMET  COUNTY 

(COMMERCIAL  SERVICE) 

03 

$279,179 

SEAL  COAT  TAXIWAYS  AND  APRON 

REHABILITATE  AND  IMPROVE  RUNWAY  LIGHTING 

PONTIAC 

QAKLAND-PONTIAC 

(RELIEVER) 

04 

$600,000 

REHABILITATE  RUNWAY,  TAXIWAYS  AND  APRON 

LAND  FOR  DEVELOPMENT 

SAULT  STE.  MARIE 

CHIPPEWA  COUNTY  INTERNATIONAL 

(COMMERCIAL  SERVICE) 

03 

$151,354 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

MINNESOTA 

=  =  =  *  =  = 

MINNEAPOLIS/ST  PAUL  METROPOLITAN  AREA 

(SYSTEM  PLAN) 

M2 

$89,500 

METROPOLITAN  SYSTEM  PLAN  UPDATE 

(CONTINUOUS) 

STATE  OF  MINNESOTA 

(SYSTEM  PLAN) 

SI 

$203,400 

STA!ESYSTEM  PLAN  UPDATE 

8AUDETTE 

BAUDETTE  INTERNATIONAL 

01 

$473,400 

STRENGTHEN  RUNJVAY  AND  rAXiWAv  '.AND  EO' 

APPRQA'AES 

(GENERAL  AVIATION) 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

MINNESOTA  (CONTINUED) 

=  =  3  =  =  —  =  =  =  =  =■*».=: 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

BENSON 

BENSON  MUNICIPAL 

(GENERAL  AVIATION) 

01 

SI. 189,369 

REMOVE  OBSTRUCTIONS,  OVERLAY  RUNWAY, 
CONSTRUCT  TAXIWAYS  AND  APRON, 

REHABILITATE  RUNWAY  AND  MISCELLANEOUS 
LIGHTING,  INSTALL  VISUAL  APPROACH  AIDS, 
CONSTRUCT  ACCESS  ROAD;  LAND  f  OR 

DEVELOPMENT  AND  APPROAC  aES  INSTALL 

FENC.NG 

BRAINFRD 

BRAINERD-CROW  WING  COUNTS' 

(COMMERCIAL  SERVICE) 

OB 

S 1  75,000 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT,  LAND  FOR 

APPROACHES 

DULUTH 

DULOT*  N  rE RNATlONAL 

(PRlMAR  '! 

07 

S102.728 

ACQUIRE  SNOW  RFMOVAl  EQUIPMENT 

(MULtI  YEAR  PROJECT  tqtal  FEDERAL 

COMMITMENT  |444  529 

E  VELET 

evElc  ><  v<pg:nia  vun  c  pal 

(GENERAL  AVlATlON) 

0’ 

S  746.500 

LlC,HTOBS'RUCT'ONS  RECONS’Ri.jCT  Runway 

Overlap  tAXIWAY5  A.PPON  AND  ACCESS  ROAD 

rehabilitate  runway  ng  “Fplace 

VISUAL  APPROAC  a  a 

FERGUS  "ALlS 

FERGUS  c  Al  .S  MUNiCIPA 

■GENERAL  Av'AUONj 

01 

S’  735  039 

F*tFND  AND  lK)AT  'A*  WA  >  Of.  DNS'Ruf  T 

T  AX’ WA  Y  and  AY8(>n  and  'OR  >E  8  E  ,  <  )PME  N  ' 

AND  APPROAC  Hf  j 

MAN*  A?0 

MAN'  i  '0  MUMf  PAL 

(COMV-ac  Av  SEP  VCE  i 

0J 

\444  2  ’  4 

NS'Al.  R"NWA<  (  ••  ■  fi(j  iNS'P  )(  ■ 

(  D4',m  po;  o:  V  CAN  •  NO.V  '/<  ‘  7  A 

-'JU'PMf  V  «...  ,  i  >'N'  AND  ‘  ■  ,P  Awph.  jac  -tf  s 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

M  !  S  S  i  S  S  l  P  P  1  (CONTINUED) 

CORiNTH 

ROSCOE  TURNER 

i GENERAL  AVIATION) 

04 

$483,918 

EXTEND  RUNWAY  PAVING  ONLY),  LAND  FOR 

DEVELOPMFNT.  IMPROVE  DRAINAGE 

Gulfport  bilox 

GuL'PORT  BiLOX;  REGIONAL 

(PRIMARY) 

04 

S7a,724 

MASTERPLAN  ;PDATE 

OS 

$322,202 

REMOVE  OBSTRUCNON.  SEAL  COAT  TAXIVVAYS, 

REHABILITATE  APRON,  INSTALL  GENERATOR, 

RELOCATE  FENCING 

j  A*  r  SON 

A...  f  \  (  '  w  i  VpS(  'N  -  *E  :> 

06 

SI  129  7S2 

OVERLAY  AND  GROOVE  RUNWAY 

iMULTI  YEAR  PROIECT  totai  federal 

COMMiTMEN'  $  ’  163,991) 

.At  A  SON 

*  •  A  /* «  \>  ?  0 

<  f  V  J:,  A  ,  A  . 

%  196, "00 

RECONSTRUCT  AND  L.GHT  TAXIWAY  AND  APRON 

V  AM'S  J  N 

*  J  (  ?  <  A  -  it  .  "> 

'  :•  V  ^A  A  ,  A  '  N  ) 

0  * 

$29  2 SO 

MASTER  Plan  ST  JOY 

VH  i'AN 

•  '  iVVI  C{  A  -,'r  a  4  f  t 

0  1 

$2  is  469 

VASTER  P'  AN  j P D A T E  ,  ACOUIRE  PROXIMITY 

sors  stabilize  taxiway  shoulders, 

Pr  HAB'l  'ATP  R  jN WAY  LIGHTING.  PAVE  ROAD, 

INSTALL  GATE 

N  -  A  . *  J  A  •«  - 

a  :k.\  +  •«  »  »N  '  T  ' 

O' 

$SO  8  ’9 

CONSTRUCT  taX’WAY  OVERLAY  apron 

r  <j;  ,  . . 

>  o  r  • 

:  <  Tf  NO  AND  overlay  runways  and  TAXIWAYS 

.  .  .  .  .  > 

$■  , 

f  'NS'R'C’R  \  AAV  and  TAXIWAYS 

i  * 

$  S  909 

V>*Al .  fi  \  - -  GATING  AND  RADiO 

■'•UT  PLECTR'CAL  VAULT  AND 

/  Hi!.  •  .  ..  ON  AND  APPRO  ACHt  S 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

MISSISSIPPI  (CONTINUED) 

=  = 

TUPELO 

CD  LEMONS  MUNICIPAL 

(COMMERCIAL  SERVICE) 

06 

$383,530 

GROOVE  RUNWAY;  RECONSTRUCT  APRON; 
CONSTRUCT  DRAINAGE;  INSTALL  LIGHTING 
CONTROL  PANEL;  INSTALL  RUNWAY  HOLD  SIGNS 

VAZOO  CITY 

NEW 

(GENERAL  AVIATION) 

02 

$933,750 

CONSTRUCT  RUNWAY,  TAXIWAY.  TURNAROUNDS. 

APRONS  AND  ACCESS  ROAD  (SITE  PREPARATION 

ONLY) 

MISSOURI 

nmxmmmmazc 

jc  x 

ST  LOUIS  METRO  AREA 

(SYSTEM  PLAN) 

M3 

$144,000 

METROPOLITAN  SYSTEM  PLAN  UPDATE 
(HELICOPTER  STUDY) 

STATE  OF  MISSOURI 

(SYSTEM  PLAN) 

S3 

$56,917 

SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

CAMDENTON 

CAMDENTON  MEMORIAL 

(GENERAL  AVIATION) 

02 

$313,830 

CONSTRUCT  TAXIWAYS  AND  APRON 

CANTON 

LEWIS  COUNTY  (NEW) 

(GENERAL  AVIATION) 

01 

$45,000 

MASTER  PLAN  STUDY 

CLAYTON 

NEW 

(RELIEVER) 

01 

$72,500 

MASTER  PLAN  STUDY 

COLUMBIA 

COLUMBIA  REGIONAL 

(PRIMARY) 

OR 

$157,062 

SEAL  COAT  TAXIWAY  AND  APRON.  LAND  FOR 

APPROACHES 

ELDON 

ElDON  MODEl  AIRPARK 

(GENERAL  AVIATION) 

01 

$31,500 

MASTER  PLAN  STUDY 

F  REDE  PC  "'TOWN 

0’ 

$32,220 

MASTER  PLAN  STUDY 

FEEDER  C'TOW'J  MUNICIPAL 
'gene°al  AviAnoiv 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

MISSOURI  (CONTINUED) 

m  m 

INDEPENDENCE 

INDEPENDENCE  (NEW) 

(RELIEVER) 

01 

$42,442 

MASTER  PLAN  STUDY 

KANSAS  CITY 

DOWNTOWN 

(RELIEVER) 

04 

$945,270 

OVERLAY  RUNWAY 

05 

$434,700 

OVERLAY  TAXIWAYS 

KANSAS  CITY 

KANSAS  CITY  INTERNATIONAL 
(PRIMARY) 

07 

$1,715,802 

OVERLAY/RECONSTRUCT  TAXIWAY;  LAND  FOR 
DEVELOPMENT,  REHABILITATE  TAXIWAY  AND 
APRON 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1.845,000) 

KANSAS  CITY 

RICHARDS -GEBAUR 

(RELIEVER) 

01 

$68,715 

MASTER  PLAN  UPDATE 

02 

$1,808,532 

OVERLAY  RUNWAY 

KIRKSVILLE 

KIRKSVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

05 

$321,828 

CONSTRUCT  AND  LIGHT  TAXIWAYS 

LE8ANON 

FLOYD  W  JONES  LEBANON 

(GENERAL  AVIATION) 

02 

$82,180 

IMPROVE  DRAINAGE 

MALDEN 

MALDEN  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$517,986 

OVERLAY  AND  LIGHT  RUNWAY 

MARSHALL 

MARSHALL  MEMORIAL  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$27,000 

MASTER  PLAN  STUDY 

MARYVILLE 

01 

$198,218 

EXTEND,  WIDEN  AND  LIGHT  RUNWAY 

MARYVILLE  MEMORIAL 
(GENERAL  AVIATION) 


MEXICO 

MEXICO  MEMORIAL 
(GENERAL  AVIATION) 


02 


S4i  3,103 


LAND  FOR  DEVELOPMENT  CONS  TP'. )CT  RUNWAY 
(S'TE  PRE PARA T ION),  INSTALL  FENC  NG 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MISSOURI  (CONTINUED) 


MOBERLY 
OMAR  N  BRADLEY 
(GENERAL  AVIATION) 

NEOSHO 

NEOSHO  MEMORIAL 
(GENERAL  AVIATION) 

SEDALIA 

SEDALIA  MEMORIAL 
(GENERAL  AVIATION) 

SPRINGFIELD 
SPRINGFIELD  REGIONAL 
(PRIMARY) 


ST  LOUIS 

LAMBERT-ST  LOUIS  INTERNATIONAL 
(PRIMARY) 


ST  LOUIS 

SPIRIT  OF  ST  LOUIS 
(RELIEVER) 

SULLIVAN 

NEW 

(GENERAL  AVIATION) 

WARSAW  CITY 
NEW 

(GENERAL  AVIATION) 


03  $243,200  EXPAND  APRON;  INSTALL  RUNWAY  AND 

IDENTIFIER  LIGHTS  AND  VISUAL  APPROACH 
SLOPE  INDICATOR 

01  $596,685  CONSTRUCT  AND  LIGHT  TAXIWAYS 


01  $267,747  OVERLAY  RUNWAY 


03  $829,166  CONSTRUCT  AND  LIGHT  TAXIWAYS;  LAND  FOR 

APPROACHES 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,124,934) 

06  $8,000,000  LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE 


07  $2,496,179  REHABILITATE  TERMINAL  APRON 

08  $143,824  NOISE  COMPATIBILITY  STUDY 

05  $1,542,233  OVERLAY,  SEAL  COAT  (FRICTION  SURFACE) 

AND  MARK  RUNWAY 


01  $40,400  MASTER  PLAN  STUDY 


01  $39,600  MASTER  PLAN  STUDY 


TABLE  II 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

MONTANA 

*  m 

STATE  OF  MONTANA 

(SYSTEM  PLAN) 

Si 

$1 77,120 

STATE  SYSTEM  PLAN  UPDATE 

BAKER 

BAKER  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$22,950 

MASTER  PLAN  STUDY 

1 

» 

BILLINGS 

BlLLINGS-LOGAN  INTERNATIONAL 

(PRIMARY) 

04 

$2,832,865 

LAND  f  OR  APPROACHES  LAND  FOR  NOISE 

CONTROL,  OBSTRUCTION  REMOVAL 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
DMMITMENT  $2,911,927) 

i 

1 

1 

1 

BOZEMAN 

GALLATIN  FIELD 

(PRIMARY) 

06 

$475,000 

INSTALL  SECURITY  FENCE,  CONSTRUCT  RUNWAY 

BLAST  PADS,  IMPROVE  TE RMINAL  ACCESS 

ROAD.  IMPROVE  SERVICE  ROAD,  INSTALL 

TAXIWAY  GUIDANCE  SIGNS  IMPROVE  SAFETY 

AREAS 

1 

07 

$27,730 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT  ACQUIRE 

CRASH/FIRE 'RESCUE  RADIO  EQUIPMENT 
(MULTI  YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  S  81  000) 

\ 

BUTTE 

BERT  MOONEY 

(COMMERCIAL  SERVIC') 

06 

$289  800 

EXTEND  TAXIWAY  AND  TAXIWAY  LIGHTING 

0  7 

$600  000 

rehabilitate  runway 

COLSTRIP 

COLSTRIP 

(GENERAL  AVIATION) 

02 

$'5  480 

MASTER  PLAN  STUD'’  (SUPPLEMENTAL) 

' 

DILLON 

DILLON 

(GENERAL  AV'ATiON) 

O' 

$’  32  183 

LAND  FOR  DE  VE  lOPMI  NT 

[ 

TOR’  BENTON 

EORT  BENTON 

'GENERA)  AviA'  ON! 

1)  t 

M2  88.' 

WAS’f  fPr>A  ’  [ 

Gi  END'Vf 

DAWSON'  ‘ 'MV  V* 

V4  ’S 

»f).A  fl  T  A  «  NWA  -  ’A)»iV\A»S  AN  )  AP«M\ 

%  >  *  A  .  •  f  * .  <  \  t  *•  <  /.  .  *  (  ■  <  *  \  i  .  v  *•  *  i  ■  ' 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

MONTANA  (CONTINUED) 

S**  =  3aH3*  =  =  3*  =  33*3***»S 

GREAT  FALLS 

GREAT  FALLS  INTERNATIONAL 
(PRIMARY) 

06 

$608,072 

CONSTRUCT  MAINTENANCE  BUILDING;  LAND  FOR 
APPROACHES;  RECONSTRUCT  APRON; 
REHABILITATE  RUNWAY;  IMPROVE  DRAINAGE; 
REFURBISH  SRE;  OBSTRUCTION  REMOVAL 

07 

$180,000 

LAND  FOR  APPROACHES  AND  DEVELOPMENT 

HELENA 

HELENA  REGIONAL 

(PRIMARY) 

03 

$415,819 

RECONSTRUCT  AND  REHABILITATE  TAXIWAYS; 
EXPAND  APRON,  IMPROVE  DRAINAGE 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  600000) 

04 

$69,300 

INSTALL  FENCING 

KALlSPELL 

GLACIER  PARK  INTERNATIONAL 
(PRIMARY) 

06 

$404,100 

REHABILITATE  RUNWAY,  EXPAND  AND 
REHABILITATE  APRON,  INSTALL  FENCING 

07 

$45,000 

MASTER  PLAN  UPDATE 

MISSOULA 

MISSOULA  COUNTY 

(PRIMARY) 

09 

$640,896 

REHABILITATE  AND  LIGHT  APRON;  INSTALL 

FENCING,  ACQUIRE  SNOW  REMOVAL  AND 
COMMUNICATION  EQUIPMENT,  LAND  FOR 

APPROACHES  AND  DEVELOPMENT 

RONAN 

RONAN 

(GENERAL  AVIATION) 

01 

$256,500 

LAND  FOR  DEVELOPMENT  AND  APPROACHES 

SiDNE  Y 

S'DNE V  RICHLAND  MUNICIPAL 

COMMERCIAL  SERVICE! 

03 

$1  12  256 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

STANFORD 

STAFFORD 

GENERAL  AVIATION) 

07 

$304  000 

EXTEND  AND  REHABILITATE  RUNWAY 

REHABILITATE  APRON  AND  TAXIWAY,  INSTALL 

RUNWAY  LIGHTING  SYSTEM  (INCLUDING  VISUAL 

APPROACH  AID) 

S  BE  R'OR 

VNERAi  <  OllNTY 

GENERAL  AVIATION) 

O' 

$125  820 

,  AND  cOR  APPROACHES  OBS’RUC  TlON  RE  MOVAi 

0  2 

$2S0  000 

REHABILITATE  runway  CONSTRUCT  TAXIWAYS 

AN")  APRON  M PRO  VE  Ri  INW  A  *  SAF  F  T  v  ARE  AS 

NS- A  DM  NO 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 
NAME  OF  AIRPORT 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


MONTANA  (CONTINUED) 


THREE  FORKS 
THREE  FORKS 
(GENERAL  AVIATION) 


01  $615,000  LAND  FOR  DEVELOPMENT;  PAVE  AND  EXTEND 

RUNWAY;  PAVE  TAXIWAY  AND  APRON;  INSTALL 
RUNWAY  LIGHTING  SYSTEM  AND  FENCING 


TURNER 

TURNER 

(GENERAL  AVIATION) 


01  $290,000  REHABILITATE  RUNWAY;  CONSTRUCT 

TURN-AROUND;  INSTALL  RUNWAY  LIGHTING  AND 
VISUAL  APPROACH  AID 


TWIN  BRIDGES 
TWIN  BRIDGES 
(GENERAL  AVIATION) 


01 


$26,550  MASTER  PLAN  STUDY 


WEST  YELLOWSTONE 
WEST  YELLOWSTONE 
(COMMERCIAL  SERVICE) 


01 


$50,000  RECONSTRUCT  CRASH/FIRE/RESCUE  BUILDING 


NEBRASKA 


3  =  13  — 


BROKEN  BOW 
BROKEN  BOW  MUNICIPAL 
(GENERAL  AVIATION) 


02  $441 ,000  EXTEND  AND  WIDEN  RUNWAY;  CONSTRUCT 

TAXIWAY  TURNAROUNDS;  WIDEN  TAXIWAYS 


£ 

$ 


CAMBRIDGE 

CAMBRIDGE  MUNICIPAL 
(GENERAL  AVIATION) 

CRETE 

CRETE  MUNICIPAL 
(GENERAL  AVIATION) 

GRAND  ISLAND 

CENTRAL  NEBRASKA  REGIONAL 

'PRIMARV) 

GRAND  ISLAND 

MID  NEBRASKA  REGIONAL  (NEW) 
(GENERAL  AVIATION) 

HASTINGS 

HASTINGS  MUNICIPAL 
(GENERAL  AVIATION) 


02  $298,800  OVERLAY  AND  EXTEND  RUNWAY;  PAVE 

TURNAROUNDS;  INSTALL  VISUAL  APPROACH 
SLOPE  INDICATOR 

01  $197,100  LAND  FOR  DEVELOPMENT;  EXTEND  RUNWAY; 

INSTALL  RUNWAY  LIGHTING  SYSTEM 


05  $178,200  OVERLAY  APRON 


01  $108,000  AIRPORT  FEASIBILITY  STUDY 


01 


$25,200  LAND  FOR  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

NEBRASKA  (CONTINUED) 

KIMBALL 

KIMBALL  MUNICIPAL 
(GENERAL  AVIATION) 

LINCOLN 

LINCOLN  MUNICIPAL 
(PRIMARY) 


MINDEN 

PIONEER  VILLAGE  FIELD 
(GENERAL  AVIATION) 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


OMAHA 

EPPLEY  AIRFIELD 
(PRIMARY) 


SCOTTS8LUFF 
WILLIAM  BHEILIG  FIELD 
(COMMERCIAL  SERVICE) 


TEKAMAH 
MUNICIPAL 
(GENERAL  AVIATION) 


NEVADA 


BOULDER  CITY 
BOULDER  CITY  (NEW) 
(GENERAL  AVIATION) 

CARSON  CITY 
CARSON 

(GENERAL  AVIATION) 


02  $1,111,500  CONSTRUCT  AND  LIGHT  RUNWAY  AND  TAXIWAYS 


05  $1,556,100  EXTEND  TAXIWAY  AND  TAXIWAY  LIGHTING; 

CONSTRUCT  APRON;  REPLACE  TAXIWAY 
LIGHTING,  GUIDANCE  SIGNS  AND  LIGHTING 
CONTROL 

01  $53,100  LAND  FOR  DEVELOPMENT,  INSTALL  FENCING 


04  $3,747,210  MODIFY  DRAINAGE  SYSTEM 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  5.300,589) 

05  $1,622,250  IMPROVE  DRAINAGE 

05  $122,400  RECONSTRUCT  DRAINAGE,  INSTALL  TAXIWAY 

LIGHTS 


01  $37,800  LAND  FOR  DEVELOPMENT  AND  APPROACHES, 

INSTALL  FENCING 


03  $1,025,853  CONSTRUCT  RUNWAY,  TAXIWAY  APRON  AND 

ACCESS  ROAD,  INSTALL  WIND  INDICATOR  AND 
FENCING 

03  $79,687  MASTER  PLAN  STUDY 


$590,000  RECONSTRUCT/OVERLAY  AND  LIGHT  APRON, 
LAND  FOR  APPROACHES,  RELOCATION 
ASSISTANCE 


mm 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

NEVADA  (CONTINUED) 

LAS  VEGAS 

MCCARRAN  INTERNATIONAL 

(PRIMARY) 

05 

$5,816,454 

LAND  FOR  NOISE  COMPATIBILITY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  7,061,106) 

MESQUITE 

MESQUITE 

(GENERAL  AVIATION) 

01 

$84,375 

MASTER  PLAN  STUDY 

RENO 

RENO/STEAD 

(RELIEVER) 

05 

$900,000 

REPAIR  AND  OVERLAY  RUNWAY  AND  TAXIWAY 

WELLS 

HARRIET  FIELD 

(GENERAL  AVIATION) 

02 

$140,000 

SEAL  COAT  RUNWAY,  TAXIWAY  AND  APRON 

NEW  HAMPSHIRE 

============= 

=  = 

CONCORD 

CONCORD  MUNICIPAL 

(GENERAL  AVIATION) 

03 

$59,812 

LAND  FOR  APPROACHES 

LACONIA 

LACONIA  MUNICIPAL 

(COMMERCIAL  SERVICE) 

06 

$49,350 

MASTER  PLAN  STUDY  (SUPPLEMENTAL) 

07 

$556,545 

CONSTRUCT  TERMINAL  BUILDING  AND  ACCESS 
ROAD,  INSTALL  LIGHTING  CONTROLS; 

MITIGATE  AIRPORT’S  IMPACT  ON  WETLANDS 

LEBANON 

LEBANON  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$200,000 

LAND  FOR  APPROACHES,  CLEARING 

MANCHESTER 

MANCHESTER  MUNICIPAL 

(PRIMARY) 

06 

$811, 453 

OVERLAY  AND  GROOVE  RUNWAY,  RECONSTRUCT 

PORTION  OF  TAXIWAY 

NASHUA 

BOIRE  FIELD 

05 

$186,300 

CONSTRUCT  SAFETY  AREA  AND  INSTALL 

SECURITY  FENCING 

(RELIEVER) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

NEW  HAMPSHIRE  (CONTINUED) 


ROCHESTER 
SKYHAVEN 
(GENERAL  AVIATION) 


06  $206,892  OBSTRUCTION  REMOVAL;  CONSTRUCT  SAFETY 

AREA 


WHITEFIELD 
WHITEFIELD  REGIONAL 
(GENERAL  AVIATION) 

NEW  JERSEY 


ATLANTIC  CITY 
ATLANTIC  CITY 
(PRIMARY) 

ATLANTIC  CITY 

ATLANTIC  CITY  MUNICIPAL/BADER  FIELD 
(PRIMARY) 

CALDWELL 

ESSEXCOUNTY 

(RELIEVER) 

CAMDEN 

NEW 

(GENERAL  AVIATION  HELIPORT) 
MILLVILLE 

MILLVILLE  MUNICIPAL 
(GENERAL  AVIATION) 

MORRISTOWN 
MORRISTOWN  MUNICIPAL 
RELIEVER  PRIVATE) 

NEWARK 

NEWARK  INTERNATIONAL 
(PRIMARY) 


02  $29,403  MASTER  PLAN  STUDY 


04  $363,960  REHABILITATE  APRON 


07  $657,900  IMPROVE  RUNWAY  SAFETY  AREAS 


05  $1,324,610  CONSTRUCT  TAXIWAY;  MODIFY  APRON; 

CONSTRUCT  ACCESS  ROAD 


01  $45,000  HELIPORT  MASTER  PLAN  STUDY 


05  $315,315  CONSTRUCT  AND  LIGHT  TAXIWAY  CONSTRUCT 

LIGHTING  CONTROLS 


04  $844  793  RECONSTRUCT  TAXIWAYS,  INSTAlL  FENCING 


1 5  $4  005  000  MODIFY  TERMINAL  ACCESS  ROAD 

17  $579  000  IMPROVE  TERMINAL  ACCESS  ROAD 

18  $’746  000  SOUNDPROOF  SCHOOL  FOR  NOISE 

COMPATIBILITY 

.’0  $00  666  NSTAU  M".  M  M  .Ni’OR  No  S-  -  ■  ■ 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

NEW  JERSEY  (CONTINUED) 


OCEAN  CITY 

OCEAN  CITY  MUNICIPAL 

(GENERAL  AVIATION) 

SOMERVILLE 
SOMERSET 
(RELIEVER  PRIVATE) 

TETERBORO 

TETERBORO 

(RELIEVER) 

TRENTON 
MERCERCOUNTY 
(COMMERCIAL  SERVICE) 

WOODBINE 

WOODBINE  MUNICIPAL 
(GENERAL  AVIATION) 

NEW  MEXICO 


02  $373,086  REMOVE  OBSTRUCTIONS,  OVERLAY  RUNWAY  AND 

TAXIWAYS 


01  $43,623  MASTER  PLAN  STUDY 


06  $1,899,340  OVERLAY  AND  GROOVE  RUNWAYS 


04  $133,973  ACQUIRE  SNOW  REMOVAL  EQu  ~MENT 


02  $405,000  REHABILITATE  TAXIWAYS  AND  APRON 

CONSTRUCT  APRON 


S2 

STATE  of  NEW  MEXICO 
(SYSTEM  PlAN) 

Albuquerque  ot 

ALBUQUERQUE  NTERNATiONA. 

(PRIMARY' 

ALBjQ  'ERQv.E  04 

DOUBit  '  AG_E 
Rf'.EVER 

AP  '  •  S  A 

AR*-  ,  A  V  N  C  -  A, 

■  Nf  RA,  A  ;’A  '  ON 

A/U  '  '  ' 

A/  '•  •  MUN'C  PA,  V  A 
I  if  NE  R A  A  ,  A  '  ON 


$176,400  STATE  SVSTEM  Pi  AN  L»DA-F 


$2  700000  RECONS’RUC’ AND  ,  i  R  N  A  A  v  o'NS'R 
A 'DEN  AND  ,  '<•>«*  *  Ax.VYA  • 1  RE  .OCA' f 
NAVAiOS 

$'63  000  (ONS’BjC  "A.  AJ<’  -..»i'N 

NS'Ai  ,  .  iY*  a\,  a\i  N 

$  •  OR  41  :R  -  -  ^  A  R  '  A  '  •  *  V*  •  .  >  ■  -  . .  ‘ ,  A 


R  SR  S'!' 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

PROJECT 

FEDERAL 

NAME  OE  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

NEW  MEXICO  (CONTINUED) 


CARLSBAD 

CAVERN  ClTv  AlR  TERWNA,. 
(COMMERCIAL  SERVICE' 


03  $615,119  APPLY  POROUS  FRICTION  COURSE  AND  MARK 

RUNWAY,  CONSTRUCT.  MARK  AND  LIGHT 
TAXIWAYS 


CLO'V  S 

C.OV  S  Municipal 
COMMERC  Al  SERVICE 


03 


$99,990  IMPROVE  DRAINAGE,  INSTALL  WIND  CONES 


CROWNPOiNT 
C»OWNPOiNT 
GENERAL  Al  ANON) 


01  $567,196  CONSTRUCT  RUNWAY,  TAXIWAY  AND  APRON; 

INSTALL  RUNWAY  LIGHTING  AND  BEACON; 
INSTALL  WIND  INDICATORS  AND  FENCING 


E  AG.E  NES' 

ANGE  .  RE 
GENERA.  A.  A*  ON) 


03  $592,715  RECONSTRUCT  TAXIWAY  AND  INSTALL  SIGNS; 

CONSTRUCT  APRON  AND  ACCESS  ROAD;  INSTALL 
WIND  INDICATORS,  LAND  FOR  DEVELOPMENT; 
CONSTRUCT  EMBANKMENT  PROTECTION 


:  A»M  NG'ON 
■  O  s  CORNERS  REGION  A. 
R  R  V  A  R  v  1 


-L  BBS 

:  A  i  N’>  "ORBS' 
COVMERC  A.  SER.  C? 

A  ■  s  t  £  S 

A  ■■  3  .  C  E  S  \TEP\A'  I  'NA. 

\i  OA.  A  .  A  *  'ON' 


05  $423,155  IMPROVE  RUNWAY  SAFETY  AREA.  CONSTRUCT 

TAXIWAY  AND  INSTALL  SIGNS,  REHABILITATE 
AND  OVERLAY  APRONS;  INSTALL  RUNWAY 
LIGHTING  AND  BEACON;  INSTALL  WIND 
INDICATOR  AND  FENCING 

04  $272,700  APPLY  POROUS  FRICTION  COURSE 


05  $141,585  CONSTRUCT  ACCESS  ROAD 


01  $179,100  LAND  FOR  DEVELOPMENT 


O’  $1000,000  LAND  FOR  DEVELOPMENT 


02  $2.514  889  CONSTRUCT  AIRPORT  (PHASE  1) 

06  $400  000  (  ONSTRUCT  TAXIWAY,  EXPAND  APRONS, 

'NSTALL  APRON  LIGHTING 


7G 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOC/TION  ANO  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

MEW  MEXICO  (CONTINUED) 


TAOS  01  $50,079  MASTER  PLAN  STUDY 

TAOS  MUNICIPAL 
iGENERAL  AVIATION) 

*  JCUMCARI 
'  JCUMCARI  MUNICIPAL 
(GENERAL  AV  ATION) 

NEW  YORK 


01  S581 ,087  RECONSTRUCT  RUNWAY,  CONSTRUCT  TAXiWAY 

INSTALL  RUNWAY  LIGHTING  LAND  &OR 
APPROACHES 


R5  $85,073  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

CENTRAL  NEW  YORK  REGION 
SYSTEM  PLAN) 


R6  $13,559  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

S6  $127,800  STATE  SYSTEM  PLAN  STUDY  (HELIPORT) 

JOWNSTATE  NEW  YORK  AREA 
SYSTEM  PLAN) 


R4  S53.460  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

GENESEE  ='NGER  LAKES  REGION 
SYSTEM  PLAN) 


R3  $29,970  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

A«:  E  CHAMPLAIN  GEORGE  REGION 
S  'SrEM  RLAN! 


R3  S54.000  REGIONAL  SYSTEM  PLAN  UPDATE  'CONTINUOUS, 

■  A  'ORK  SO  '~EPN  TIER  REGION 
'S’?  V  R.AN. 


RS  S46.800  REGIONAL  SYSTEM  PLAN  uPDA'f  ION’  I,  t  •  s 


TAM.I  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  1986 

LOCATION  AMO  P*OJfCT  FfDfRAl 

KAMI  OP  AIUTOAT  MUMMM  FUNDS  OlSCAlTTiOM  OP 


Al  3  AN  ’  (()  V' 


3,V>AV'r,S 
.  \«  ;  f.j  C1  .  N ’ 

PRMAR  - 


j  .f-A,0 

“A„'j  %•  a>(A'  l/\A. 

pa  VAa  » 


>8  Si. .a 


’  S.  4  ‘  i  .  A  a  ms  • «  i  ■  V,  I  •%*  'a  .  '  A  -  J(.iNS 

NS  ’  Ai  .  ‘A  *  A  A  i  S  i  NS 

• «’  SIS4  'SO  M  AS  TF  a  P;  AN  ;P')A’t  |s,  aowlS'Au 

i  tAR  ORS’°  .C  *  ONS  AND  APPRQAC HE  S 

Of  SS’f.'»-'3  I  ONSTB'  <  •  i  RA',.<  1  °f  Btsc  ,f  8  .'lD'NG 

EXPAND  apron  A(  gi  .Rf  SNOW  “EMOVAi 
tO'yiCWINT 

Mul  Ti  ft  AR  PROlEC 
1  OMM  TMENT  S  ‘  0T4  S4 1 


<79  J'|i  VASTfa  P;  AN  uPDATf 


.0  S'  )08  " '  i  .  AND ‘OR  DEVELOPMENT 

M  V  498  981  ACQUIRE  CRASH. ORE  RESCUE  AND  SECURITY 

/Eh.CLES  remove  obstructions 
REhAB  L'TATE  ANDCONSTRuCt  aprons. 
NSIAU  R'JNWAV  SIGNS.  INSTALL  RUNWAY 
.  GhTinG  (DESIGN  ONLY)  REHABILITATE 
'E RMINA.  BUILDING 
M-H  ti  YEAR  PROJEC*  TOTAL  FEDERAL 
fOMM  TMENT  S  3  S64  893) 

0^  S28  3 SO  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


,) 3  J'4^200  NStAll  'AXiWAY  LIGHTING 


0  3  SSB0  6S3  RE  lOCA'E  'AX  WAY.  ACOU'RE  SNOW  REMOVAL 

‘QU'PVF  NT 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACE 0  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AMO 

NAME  OF  AMAOAT 

FHOJfCT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  of  work 

1!  A  »  O  R  »  (CONTINUED) 

b  Bsaasaas-x 

•  arm.ngda  t 

•»f  PuBl  l< 

HK  f  Vf«) 

04 

St  325.430 

CONSTRUCT  ACCESS  ROAD 

',1'lVSUu!, 

WARREN  COUNTY 

uf  NEPAL  AVIATION) 

04 

$272,268 

REHABILITATE  RUNWAY  AND  LIGHTING 

HORNE  LL 

HORNE  i  L  MUNICIPAL 

GENERAL  AVIATION) 

02 

$40,500 

MASTERPLAN  UPDATE 

■Slip 

lONG  ISLAND  MAC  ARTHUR 

PRIMARY) 

1 1 

$93,248 

IMPROVE  RUNWAY  SAFETY  AREA.  INSTALL 

TAXIWAY  SIGNS.  INSTALL  EMERGENCY 

GENERATOR,  EXPAND  SNOW  REMOVAL  EQUIPMENT 

BUILDING.  CONSTRUCT  SERVICE  ROAD 

12 

$366,300 

LAND  FOR  APPROACHES 

ITHACA 

TOMPKINS  COUNTY 

(PRIMARY) 

06 

$660.31 1 

EXPAND  AND  OVERLAY  APRON 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  858.783) 

JAMESTOWN 

CHAUTAUQUA  COUNTY 

(COMMERCIAL  SERVICE) 

03 

$21,844 

CONSTRUCT  TAXIWAY,  EXPAND  AND  LIGHT 

APRON  (DESIGN  ONLY) 

04 

$500,000 

CONSTRUCT  TAXIWAY,  EXPAND  AND  LIGHT 

APRON 

JOHNSTOWN 

FULCO 

(GENERAL  AVIATION) 

02 

$763,754 

CONSTRUCT  RUNWAY  (PHASE  1) 

04 

$864,900 

CONSTRUCT  RUNWAY  (PHASE  II) 

MONTGOMERY 

ORANGE  COUNTY 

(GENERAL  AVIATION) 

05 

$80,000 

MASTER  PLAN  UPDATE  (OBSTRUCTION  SURVEY); 
REHABILITATE  RUNWAY  (DESIGN  ONLY) 

79 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

NEW  YORK  (CONTINUE  X 

■  a 

NEW  YORK 

jOHN  F  KENNEDY  INTERNATIONAL 
PRIMARY) 

04 

$310,667 

INSTALL  NOISE  MONITORING  SYSTEM 

13 

$10,454,655 

OVERLAY  AND  GROOVE  RUNWAY 

14 

$363,000 

INSTALL  TAXIWAY  HOLD  LINES 

15 

$2,477,569 

REHABILITATE  TAXIWAY 

17 

$1,130,000 

SOUNDPROOF  SCHOOL  FOR  NOISE 
COMPATIBILITY 

NEW  YORK 

1.AGUARDIA 

.PRIMARY) 

10 

$1,606,538 

WIDEN  TAXIWA'  S,  CONSTRUCT  APRON 

11 

$2,240,828 

CONSTRUCT  TAXIWAY 

12 

$5,000,000 

MODIFY  TERMINAL  ACCESS  ROAD 

13 

$1,162,000 

SOUNDPROOF  SCHOOL  FOR  NOISE 
COMPATIBILITY 

14 

$310,667 

INSTALL  NOISE  MONITORING  SYSTEM 

NEW  YORK  CITY 

NEW  YORK  VTOL  PORT 

.RELIEVER  HELIPORT) 

01 

$209,070 

MASTER  PLAN  STUDY  (SITE  SELECTION  FOR 

VTOL  PORT) 

NEWBURGH 

STEWART 

(GENERAL  AVIATION) 

02 

$900,000 

CONSTRUCT  AND  LIGHT  TAXIWAY  AND  APRON 

NIAGARA  FALLS 

NIAGARA  FALLS  INTERNATIONAL 

(COMMERCIAL  SERVICE) 

04 

$1,044,930 

CONSTRUCT  APRON;  INSTALL  RUNWAY  HOLD 
SIGNS;  LAND  FOR  APPROACHES 

NORWICH 

02 

$619,621 

ACQUIRE  PRIVATELY  OWNED  AIRPORT  (PHASE  1) 

lT  WARREN  EATON 
(GENERAL  AVIATION) 


03  $1,157,850  ACQUIRE  PRIVATELY  OWNED  AIRPORT  (PHASE  M) 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NEW  YORK  (CONTINUED) 

NUMBER 

s  3  =  s  =  a  a 

FUNDS 

DESCRIPTION  OF  WORK 

OGDENSBURG 

OGDENSBURG  INTERNATIONAL 

(GENERAL  AVIATION) 

02 

S 1 01 .725 

REHABILITATE  TAXIWAY  LIGHTING  AND 

AIRPORT  BEACON 

ONEONTA 

ONEONTA  MUNICIPAL 

(COMMERCIAL  SERVICE) 

02 

$189,900 

EXTEND  RUNWAY  (DESIGN  ONLY),  LAND  FOR 

APPROACHES 

PISECO 

PISECO  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$36,000 

MASTER  PLAN  UPDATE 

POTSDAM 

POTSDAM  MUNICIPAL-DAMON  FIELD 

(GENERAL  AVIATION) 

01 

$241,322 

MASTER  PLAN  STUDY;  OVERLAY  RUNWAY 

POUGHKEEPSIE 

DUTCHESS  COUNTY 

(PRIMARY) 

04 

$425,618 

MASTER  PLAN  UPDATE  (OBSTRUCTION  SURVEY). 
EXPAND  CRASH/FIRE/RESCUE  BUILDING,  LIGHT 

OBSTRUCTIONS.  INSTALL  TAXIWAY  LIGHTING 

AND  RUNWAY  SIGNS;  ACQUIRE  SNOW  REMOVAL 
EQUIPMENT 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  639.897) 


ROCHESTER 

ROCHESTER  MONROE  COUNTY 

(PR  MARY) 

04 

$4,803,547 

EXTEND  RUNWAY  SAFETY  AREAS.  CONSTRUCT 

ACCESS  AND  SERVICE  ROADS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  5.470.200) 

.  J^RANAC  LAKE 

ADIRONDACK 

(COMMERCIAL  SERVICE) 

01 

$243,266 

•NSTALL  TAXIWAY  SIGNS;  IMPROVE  DRAINAGE 

SARATOGA  SPRINGS 

SARATOGA  COUNTY 

(GENERAL  AVIATION) 

04 

$69,786 

LAND  FOR  APPROACHES 

SCHENECTADY 

SCHENECTADY  COUNTY 

(RELIEVER) 

04 

$1,038,913 

CONSTRUCT  TAXIWAYS 

SHIRLEY 

BROOKHAVEN 

RELIEVER) 

05 

$467,534 

CONSTRUCT  APRON 

AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACE 0  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  1986 


LOCATION  ANO 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

N  -  A  (CONTINUED) 

V'RAL  uSE 

'.''RAl.jSE  HANCOCK  INTERNATIONAL 

PHiMAR  * ' 

Ofc 

\2  099  2 49 

■  >Vf  R  A»  I  A  1  :  'N*. '  »  I 

v.  v  *  *  1  AR  I'M'  ■  l  •  •<  i'A  • 

OMV'  ’  V>  N  '  S  .  4  S .  Sip) 

’  A  ■  VS  A  » 

■  >I«A 

OB 

S  40  0lH> 

Ni )  Si  <  '  >M‘  A  '  •<  '  •  i  •  an  , 

■  ■  C>M 

/  (  A 

>\t  :>A  (  o  ,NTy 

OS 

s;  -s  .i  in 

'IMS’-  1  •  <  V-, 

A*  AA'  (.»«•%*  V  >  1  •  \ 

1  Oij'PVf  N r 

’  A  ’  f 

A  »(  V<  >  v  A 

AARW’O 

AAR. O'  VI'  NICiPAl 

(,E  NERAL  AVIATION) 

01 

SS4  oon 

VA S'*  «•  ANV  ;>* 

WE^lSV'I  l  ‘ 

Af  LLSv.LlE  MUNICIPAL TARANTINE  HELD 

uf  NERAl  AVIATION) 

o.> 

S."R  ’  84. 

RE  H  ARil  •  A  •  1  A  .  (  ,NV  '«  JI  • 

.  i  )NS  T«.  JI  ’  APR.  »N 

-1  i  A  A  f  > 

AhiTE  PLAINS 

-VESTCHESTERCOUNTV 

PRIMARY) 

0) 

Sfe  37  080 

Al  Ql,  ,RP  1  RAM.  I  R|  Ml  .(  1 

OVERlAY  r  AX'  W  A  >  L 

1 

NORTHERN  MARIANA 

*  •  »  S  *  =  3 

>8'' AN 

SAiPAN  .NTERNATIONAL 

.PRIMARY) 

04 

S'. ’6  890 

1  ONSTRUf  i  AND  C, Mi  APRON 

MUl  T 1  YEAR  »R()/tf  1  '  (  1 T  A .  1  . 

(  OWWl'Vi  N'  S  SSS  /99> 

>►  RAL 

NORTH  CAROLINA 

'  "  3  s  =  . . 

■  *  -  T  *  «  T 

= 

',’ATE  OF  NORTH  CAROLINA 

SYSTEM  PLAN) 

SV 

V?94  *44 

S  T  A  'E  STSTEM  I’l  AN  ,PI>ATf  (PHASE  ill 

AL8f  MARLc 

03 

S5 1  8  000 

EXTEND  'AIDE  N  AND  KjhT  R-  ;N'A.>v 

StAML£/COUNTY 
(GENERAL  AVIATION) 


l 

I 


I 

I 

i 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  19*6 

iCKATfOM  AMO 

MAMH  Of  AMAO«T 

PMOJICT 

NUMWA 

M  CM  MAI 
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AIRPORTS  GRANT-IN-AID  PROGRAM 


PROJECTS  PLACFD  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  1986 


l  tX  A  T >ON  ARM) 

RAMI  Of  AmPORT 


PROJECT  MOIRA 

NUMtIR  FUNDS  DISCRETION  Of  WORK 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  Of  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


N  O  R  T  m  i  A  R  ,)  L  i  N  A  (CONTINUED) 


•»OK0ORl> 

JERSONS  lOUN'v  (NEW) 
REl  EVER 


$500  000  CONSTRUCT  RuNWAy  (PAVING) 


sAuSBuHv 
ROWAN  COUNT- 
GENERA,  AVIA'  ON) 


->Hf  LBv 

>*-*E  l  B  y  V.jNiC'-A. 

CjE  NE  RAl  A  via  t  ON  I 

SVII  r.,f  fc .  j 
iOMNSTON  COUNT  v 
GENERAL  A  VIA  r  ON) 

Sc)  .  ’hEH\  Mf  -j 
MOORE  (  >uN Ty 
COMMERCIAL  SERVICE) 

s  y  i  v  a 

■  AC  *  SON  (  OUN  '  V 
GENERAL  AVIA  r  ON) 

WU  MING  rON 
NEW  wANOVER  COUNTY 
PRIMARY 


0^  S ' 72  393  'NS’All  RUNWAY  and  ta ciway  LIGHTING 

S»Ui  M 

02  $47  997  MAS'ER  PLAN  STUDY 


01  $42  660  MAS'ER  PLAN  STUDY 


03  S322  100  EXPANDAPRON 


OS  S5 1  5 ' 6  MAS'ER  PLAN  UPDATE 


01  S95  000  MAS'ER  PLAN  STUDY 


$439,594  CONSTRUCT  TERMINAL  BUILDING  (PHASES  I 
AND  0,  CONSTRUCT  ACCESS  ROAD  (PHASE 
0,  CONSTRUCT  RETAINING  WALL  (SITE 
PREPARATION  AND  DESIGN) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  984,578) 


north  DAKO’A 


si  $190  664  STATE  SYSTEM  PLAN  UPDATE 

STATE  OF  NORTH  DAKOTA 
(SYSTEM  PlAN) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

NORTH  DAKOTA  (CONTINUED) 

-  -  =  =  = 

=  = 

BISMARCK 

Bismarck  municipal 

(PRIMARY) 

05 

5954.896 

REMOVE  OBSTRUCTIONS,  CONSTRUCT  RUNWAY 

INSTALL  VISUAL  APPROACH  AIDS,  RELOCATE 

ACCESS  ROAD;  INSTALL  FENCING 

(MULTI-YEAR  PROJECT  'OTAL  FEDERAL 

COMMITMENT  $  1320  1  00) 

CROSBY 

CROSBY  MUNICIPAL 

(GENERAL  AVIATION) 

01 

5615,384 

REMOVE  OBSTRUCTIONS,  RECONSTRUCT  WIDEN 

EXTEND  AND  LIGHT  RUNWAY,  CONSTRUCT 

TAXIWAYS  AND  APRON,  INSTALL  TAXIWAY 

LIGHTING,  INSTALL  VISUAL  APPROACH  AIDS. 

CONSTRUCT  ACCESS  ROAD,  LAND  FOR 

DEVELOPMENT  AND  APPROACHES,  .NSTALL  FENCING 

DEVILS  LAKE 

DEVILS  LAKE  MUNICIPAL 

(COMMERCIAL  SERVICE) 

03 

51 67,490 

CONSTRUCT  TAXIWAYS  AND  APRON,  INSTALL 

TAXIWAY  AND  APRON  LIGHTING 

GRAND  FORKS 

GRAND  FORKS  MARK  ANDREWS  INTERNATIONAL 

(PRIMARY) 

03 

5507,865 

EXTEND.  LIGHT  ANDSIGN  TAXIWAY,  EXPAND 

apron,  improve  Runway  and  taxiway 

LIGHTING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  5  638,784) 

HARVEY 

HARVEY  MUNICIPAL 

(GENERAL  AVIATION) 

01 

5145,800 

IMPROVE  RUNWAY  SAFETY  AREA,  IMPROVE 

TAXIWAY  AND  APRON,  INSTALL  WIND  CONE, 

LAND  FOR  DEVELOPMENT  AND  APPROACHES, 

REMOVE  OBSTRUCTIONS 

MINOT 

MINOT  INTERNATIONAL 

(PRIMARY) 

0« 

5'95.7i6 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

05 

5202,336 

EXPAND  CRASH, FIRE  RESCUE  BUILDING 

RECONSTRUCT  ANDOVERLAY  TAXIWAY  AND 

APRON 

RUGBY 

RUGBY  MUNICIPAL 

(GENERAl  AVIATION) 

02 

5117, 100 

SEAL  COAT  AND  LIGHT  RUNWAY  AND  TAXIWAY 

EXPAND  AND  SEAL  COAT  APRON 

valleycity 

8ARNESCOUNTY  municipal 

(GENERAL  AVIA T  ON) 

01 

52  76.300 

REHABILITATE  AND  SEAt  (OAT  RuNWAY  SEAL 

COAT  TAXIWAY  AND  A-  V i  ,\S  MPROVE 

DRAINAGE 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 
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NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


north  Dakota  (continued) 


wiluston 

SlOUUN  FiE_D  INTERNATIONAL 
(COMMERCIAL  SERVICE) 


06  $98,334  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


OHIO 


07  $320,700  CONSTRUCT  TAXIWAY  AND  APRON,  SEAL  COAT 

APRON;  INSTALL  FENCING  V 


STATE  OF  OHIO 
(SYSTEM  PLAN) 

AKRON 

AKRON-CANTON  REGIONAL 

(PRIMARY) 


BOWLING  GREEN 
WOOD  COUNTY 
(GENERAL  AVIATION) 

CHILUCOTHE 
ROSS  COUNTY 
(GENERAL  AViATiQN) 

CINCINNATI 

CINCINNATI  MUNI-LUNKEN  FIE l  O 
(RELIEVER) 


S2  $267,835  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


06  $275,000  MASTER  PLAN  UPDATE.  NOISE  COMPATIBILITY 

PLAN  STUDY  (PART  150) 


07  $468,103  EXPAND  TERMINAL  BUILDING 

(MULTI-YEAR  PROJECT  tqtal  FEDERAL 
COMMITMENT  $  501.000) 

04  $859,400  RELOCATE  PUBLIC  ROAD  LAND  FOR 

DEVELOPMENT.  RELOCATION  ASSISTANCE 

01  $107,046  LAND  FOR  APPROACHES 


03  $18,450  MASTER  PLAN  UPDATE 


CLEVELAND 

CLEVELAND  HOPK'NS  INTERNATIONAL 
(PRIMARY) 


1'  $3  200,000  LAND  FOR  NOISE  COMPATIBILITY.  RELOCATION 

ASSISTANCE 


CLEVELAND 

CLEVELAND  HOPKINS  INTERNATIONAL 

(PRIMARY) 


’2  $300,000  uAND  cOR  NO'SE  COMPA'  BiLiTY  RELOCATION 

ASSISTANCE 


13  $1692  915  OvrR;  Ay  AND  GROOVE  RUNWA  y  RECONSTRUCT 

T  AX  A  AY 

Ml,.  T  '(A«P#0|(C  ‘OTA  -(DERAL 
■  V  ’ME  \  -  (  I  :J8  SA 


s 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

OHIO  (CONTINUED) 

COLUMBUS 

BOLTON  FIELD 

(RELIEVER) 

01 

S 600, 000 

OVERLAY  RUNWAY  AND  APRONS.  REHABILITATE 

INSTRUMENT  APPROACH  AID  CABLES,  INSTALL 

TAXIWAY  SIGNS 

COLUMBUS 

OHIO  STATE  UNIVERSITY 

(RELIEVER) 

04 

$903,412 

CONSTRUCT  AND  LIGHT  TAXIWAY.  ACQUIRE 

SNOW  REMOVAL  EQUIPMENT 

05 

$150,000 

MASTER  PLAN  UPDATE.  NOISE  COMPATIBILITY 

PLAN  STUDY  (PART  150) 

COLUMBUS 

PORT  COLUMBUS  INTERNATIONAL 

(PRIMARY) 

04 

$2,504,445 

OVERLAY  AND  GROOVE  RUNWAY,  OVERLAY 

T  AXIWAYS 

DAYTON 

JAMES  M  COX  DAYTON  INTERNATIONAL 

(PRIMARY) 

05 

$2,239,860 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT, 

EXPAND  CRASH/FIRE/RESCUE  BUILDING, 

OVERLAY  TAXIWAY  AND  APRON,  ACQUIRE  SNOW 
REMOVAL  EQUIPMENT,  IMPROVE  TERMINAL 

BUILDING,  LAND  FOR  DEVELOPMENT 

DELAWARE 

DELAWARE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$1,764  583 

REMOVE  AND  LIGHT  OBSTRUCTIONS; 

RECONSTRUCT  AND  OVERLAY  RUNWAY,  LAND  FOR 

DEVELOPMENT  AND  APPROACHES,  RELOCATION 

ASSISTANCE 

KENT 

KENTSTATE  university 

(GENERAL  AVIAT  ON) 

04 

$561,617 

REMOVE  OBSTRUCTIONS,  LAND  FOR 

APPROACHES.  RELOCATION  ASSISTANCE, 

IMPROVE  DRAINAGE 

LORAIN/E  _YRIA 

lORAIN  COUNTY  REGIONAL 

RELIEVER) 

04 

$135,000 

noise  compat>blity  plan  study  (part  i  so) 

MANSFIELD 

MANSFIELD  LAMM  MUNICIPAL 

■COMMERCIAL  SERVICE) 

05 

$304  560 

REHABILITATE  ANDOVERLAy  "AXIWAYS 

INSTALL  FENCING 

STEUBENVILLE 
iEFFERSONCOUN'y 
GENERAL  AVIAT  ON) 


01 


sue  feoo 


MAS'tR  Pi  AN  S'  OY 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  FISCAL  YEAR  1986 

LOCATION  AND  PROJtCT  FEDERAL 


NAME  Of  AIRPORT 

NUMRER 

FUNDS 

DESCRIPTION  of  WORK 

O  h  ,  0  CONTINUED) 

ssasifcxxvaxsxis.  (  x  X  x  z  ■  >  r 

TOLEDO 

TOLEDO  EXPRESS 

PRIMARY' 

OS 

S383  S80 

Al  0-  RE  (  -  ASH  t  RE  Pf  „  .  AN  •  ■  V  '.v 

»:  MO  .  A.  .  (j ..  I’VE  *.  ‘ 

Ofe 

S7’  ’  98f> 

REMOVE  OBs'p  v  -  )*.'  S'-  -  *.i  • 

P  f  h  A  El  l  l  "  A  T  •  P  N  W  A  ■  AV’  •’*  *  AA* 

V  OH  'NO  ‘-.IN'  •  A  RR<  -•  V 

vAJlT  .  AND  £"P  APR-  AAC  -i 

;  V  ^  '  YEAR  PRO.  EC  r  "O'A,  «E '•  RA, 

COMMUM;  N  ■  S  '  '  38  "f 

VAN  WERT 

VAN  WERT 

(GENERAL  AVIATION) 

01 

SS3  370 

MAStERP.ANS'  Dv 

Willoughby 

lost  NATION  municipal 

RELIEVER) 

02 

S2.400  000 

REMOVE  OBSTRlC'  ONS  EXTEND  AND  .L-' 

RJNWAY  DISPLACE  RjNWAy  '“REShO.DS  ..AND 

EOR  APPROACHES  RE  t  OC  AT  ‘ON  A^iS’ANCE 

WOOSTER 

WAYNE  COUNTY 

(GENERAL  AVIATION) 

01 

S49  500 

master  plan  study 

YOUNGSTOWN 

YOUNGSTOWN  MUNICIPAL 

(PRIMAPY) 

04 

S786  096 

REHABILITATE  APRON,  REHABILITATE  runway 

LIGHTING.  ACQUIRE  SNOW  REMOVAL 

EQUIPMENT  construct  snow  removal 

EQUIPMENT  BUILDING.  OVERLAY  ACCESS  road 

(MULTI  YEAR  project  TOTAL  FEDERAL 

COMMITMENT  S  i  108  280) 

Oklahoma 

=  *  s  at  =  m  = 

=  = 

S2 

Sioo  000 

STATE  system  Plan  update 

S'A'E  OF  OKLAHOMA 
,'SVSTEM  PLAN) 


■  ONES  MEMORIAL 


0 


ill  OSO 


M  ASTE  R  Plan  S'UDv 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  and  project  federal 

NAME  Of  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 


V  A  V.  '\T'V  t  3‘ 


t  .  V 

•  .  -r  V  Y  \  A. «  -  ARK 

i_ k *  % »  •? «T*  A  *  A  1 Q % 


.  3  t  f  V  \  t  ?AL 
Gt\E«A  A  v  A ’tOM 

l;  .  *^Rit 

0 i  VJ%  C  PA. 
■GENERA.  AV  ANON! 


~'NTON 
mVON  ;\E  A 
GENERA.  AV  ANON) 


mOV‘Nv 

mOMiNv  MjN  CiPAL 
EGENERAt  AV'ATION) 

LA  ATOM 

lAWTON  MUNICIPAL 
(PR'MARV' 


01  Si  70.100  CONSTRUCT.  OVER:  AY  SEAL  AND  WOEN 
TAXIWAY,  CONSTR  )CT  APRON 


02  S1 18,215  EXPANDAPRON 


01  $210,103  EXPAND  APRON,  CONSTRUCT  'AXlWAYS 


01  S38.576  MASTER  PLAN  STUDY 


01  $230,420  OVERLAY  RUNWAY.  TAXIWAY  AND  APRON, 

CONSTRUCT  TAXIWAY,  INSTALL  RUNWAY 
LIGHTING  AND  BEACON 

03  S826.080  ACQUIRE  PROXIMITY  SUITS;  REHABILITATE 

RUNWAY,  TAXIWAYS  AND  APRONS  (Pm  ASE  I); 
REHABILITATE  AND  SEAL  COAT  TAXIWAYS  AND 
APRON;  INSTALL  BEACON,  TAXIWAY 
REFLECTORS,  TAXIWAY  SIGNS  AND  STANDBY 
POWER;  NOISE  COMPATIBILITY  STUDY 


MIAMI  01  $54,000  LAND  FOR  APPROACHES 

MIAMI  MUNICIPAL 
(GENERAL  AVIATION) 


02  $401,631  EXTEND  RUNWAY;  REHABILITATE  AND  EXTEND 

RUNWAY  LIGHTING.  INSTALL  BEACON  VISUAL 
AID  AND  WIND  INDICATOR 


NORMAN 

UNIVERSITY  OF  OKLAHOMA  WESThEiMER  AiRPK 
(RELIEVER) 


06 


$500,000  LAND  cOR  APPROACHES 


O'  .AyOMA  C  Ty 
hEl  p 0°t  'NEW 
ICENSFA.  AV  A'lON^t.  •  ■ 


01  $80  640  MASTE0-  AW: 

ASSESS  MEN ' 


i\,  vi  V,'|  • 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  Of  AMPOftT 

Oklahoma  (continued) 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


OKLAHOMA  CITY 
WILL  ROGERS  WORLD 


ROBERT  S  KERR 
'GENERAL  AVIATION) 


STILLWATER 
STILLWATER  MUNICIPAL 
(GENERAL  AVIATION) 


TULSA 

RICHARD  LLOYD  JONES.  JR 
(RELIEVER) 


TULSA  INTERNATIONAL 
(PRIMARY) 


08  S2, 730,000  REHABILITATE  ACCESS  ROAD 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  S  4,280,000) 

09  S2, 300, 000  CONSTRUCT  AND  LIGHT  TAXIWAYS  (PHASE  I); 

CONSTRUCT  ELECTRICAL  VAULT 

01  $41 1,803  OVERLAY  RUNWAY.  TAXIWAY  AND  APRON; 

CONSTRUCT  APRON;  LAND  FOR  DEVELOPMENT; 
IMPROVE  DRAINAGE;  INSTALL  FENCING 

04  1236,259  INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING; 

INSTALL  TAXIWAY  SIGNS;  RELOCATE  VISUAL 
APPROACH  AIDS  AND  REGULATOR 

03  11.250,000  EXTENDRUNWAY  AND  TAXIWAYS;  INSTALL 

RUNWAY  AND  TAXIWAY  LIGHTING ,  INSTALL 
WIND  INDICATOR;  RELOCATE  ROADS 

04  $90,000  MASTER  PLAN  UPDATE  AND  NOISE 

COMPATIBILITY  PLAN  STUDY  (PART  1 50) 

08  $881,105  RECONSTRUCT  TAXIWAY;  EXPAND  APRON; 

INSTALL  TAXIWAY  LIGHTING;  IMPROVE 
DRAINAGE;  INSTALL  FENCING 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,304,750) 

09  $157,500  MASTER  PLAN  STUDY  (TERMINAL  AREA) 

10  $135,000  NOISE  COMPATIBILITY  PLAN  STUDY  (PART 

’50) 

11  $414,460  REHABILITATE  TAXIWAY  GUIDANCE  SIGNS 


OREGON 


STATE  OF  OREGON 
(SYSTEM  PLAN) 


S4  $193,202  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


*Y*  ,  *Y>  V, 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

OREGON  (CONTINUED) 

II 

II 

II 

II 

II 

II 

ALBANY 

ALBANY  MUNICIPAL 

(GENERAL  AVIATION) 

02 

5300,000 

REHABILITATE  RUNWAY,  RELOCATE  ACCESS 

ROAD;  CONSTRUCT  TAXIWAYS 

ASTORIA 

PORT  OF  ASTORIA 

(GENERAL  AVIATION) 

03 

5317,000 

RECONSTRUCT  TAXIWAY,  RUNWAY  AND  RUNWAY 

LIGHTING  SYSTEM;  MASTER  PLAN  UPDATE 

AURORA 

AURORA  STATE 

(GENERAL  AVIATION) 

02 

573,092 

MASTER  PLAN  UPDATE 

CONDON 

CONDON  STATE 

(GENERAL  AVIATION) 

02 

5522,000 

CONSTRUCT  RUNWAY,  TAXIWAY  AND  APRON; 

INSTALL  RUNWAY  LIGHTING  AND  LIGHTED  WIND 

CONE 

CRESWELL 

HOBBY  FIELD 

(GENERAL  AVIATION) 

02 

5162,000 

LAND  FOR  DEVELOPMENT  ANL  APPROACH 

EUGENE 

MAHLON  SWEET  FIELD 

(PRIMARY) 

06 

51,044,584 

CONSTRUCT  APRON  AND  ACCESS  ROAD; 

RECONSTRUCT  APRON 

GRANTS  PASS 

JOSEPHINE  COUNTY  (GRANTS  PASS) 

(GENERAL  AVIATION) 

01 

$400,000 

LAND  FOR  APPROACHES;  RELOCATION 

ASSISTANCE 

HOOD  RIVER 

HOOD  RIVER  COUNTY 

(GENERAL  AVIATION) 

01 

5540,000 

RECONSTRUCT  RUNWAY;  RECONSTRUCT  AND 

EXPAND  APRON;  LAND  FOR  DEVELOPMENT  AND 

APPROACHES 

KLAMATH  FALLS 

KINGSLEY  FIELD 

(COMMERCIAL  SERVICE) 

01 

5450,000 

RECONSTRUCT  RUNWAY  AND  APRON,  RELOCATE 

RUNWAY  LIGHTING;  EXPAND  TERMINAL 

BUILDING;  MASTER  PLAN  UPDATE 

MADRAS 

CITY-COUNTY 

(GENERAL  AVIATION) 

01 

532,175 

MASTER  PLAN  STUDY 

MEDFORD 

MEDFQRD-JACKSON  COUNTY 

(PRIMARY) 

06 

5292,500 

REHABILITATE  AND  STRENGTHEN  APRON; 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT; 

INSTALL  SECURITY  FENCING 

07 

5417.334 

LAND  FOR  APPROACH 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

OREGON  (CONTINUED) 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


NEWPORT  03  $300,000  CONSTRUCT  TAXIWAY  (PHASE  2) 

NEWPORT  MUNICIPAL 
(GENERAL  AVIATION) 

NORTH  BEND  03  $72,000  MASTER  PLAN  UPDATE  (SUPPLEMENTAL) 

NORTH  BEND  MUNICIPAL 
(COMMERCIAL  SERVICE) 

PORTLAND  06  $2,810,193  CONSTRUCT  TAXIWAY  AND  APRON 

PORTLAND  INTERNATIONAL 
(PRIMARY) 

ROSEBURG 

ROSEBURG  MUNICIPAL 
(GENERAL  AVIATION) 

SALEM  01  $54,000  MASTER  PLAN  UPDATE 

MCNARY  FIELD 
(GENERAL  AVIATION) 

SCAPPOOSE 

SCAPPOOSE  INDUSTRIAL  AIRPARK 
(GENERAL  AVIATION) 

WASCO  02  $83,844  LAND  FOR  APPROACHES 

WASCO  STATE 
(GENERAL  AVIATION) 

PENNSYLVANIA 


04  $258,000  REPAIR  AND  SEAL  COAT  RUNWAY;  CONSTRUCT 

APRON  AND  TAXIWAY 


03  $250,000  REMOVE  OBSTRUCTIONS;  REHABILITATE 

RUNWAY;  CONSTRUCT  TAXIWAY 


S3  $98,010  STATE  SYSTEM  PLAN  STUDY  (HELIPORT) 

COMMONWEALTH  OF  PENNSYLVANIA 
(SYSTEM  PLAN) 

R4  $180,000  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

DELAWARE  VALLEY  REGION 
(SYSTEM  PLAN) 

R4  $219,150  REGIONAL  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

SOUTHWESTERN  PENNSYLVANIA  REGION 
(SYSTEM  PLAN) 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

PENNSYLVANIA  (CONTINUED) 


ALLENTOWN 

ALLENTOWN  BETHLEHEM-EASTON 
(PRIMARY) 

CLARION 

CLARION  COUNTY 
(GENERAL  AVIATION) 

COATESVILLE 

CHESTER  COUNTY-G  O  CARLSON 
(RELIEVER) 


DU  BOIS 

DU  BOIS-JEFFERSON  COUNTY 
(COMMERCIAL  SERVICE) 

ERIE 

ERIE  INTERNATIONAL 
(PRIMARY) 


FRANKLIN 
CHESS-LAMBERTON 
(COMMERCIAL  SERVICE) 

HARRISBURG 
CAPITAL  CITY 
(RELIEVER) 


INDIANA 

INDIANA  COUNTY/JIMMY  STEWART 
(GENERAL  AVIATION) 

JOHNSTOWN 

JOHNSTOWN-CAMBRIA  COUNTY 
(COMMERCIAL  SERVICE) 


09  $1,000,000  CONSTRUCT  TAXIWAY  AND  APRON  (PHASE  I) 


04  $693,094  EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAY; 

OVERLAY  RUNWAY 


03  $402,840  EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAY 


04  $292,050  REMOVE/LIGHT  OBSTRUCTIONS;  LAND  FOR 

APPROACHES 

04  $299,700  EXTEND  RUNWAY  SAFETY  AREA 


06  $139,348  EXPAND  TERMINAL  BUILDING 


07  $396,716  ACQUIRE  SNOW  REMOVAL  EQUIPMENT;  MODIFY 

TERMINAL  BUILDING,  INSTALL  RUNWAY 
SENSORS 

05  $1,175,000  REMOVE  OBSTRUCTIONS;  CONSTRUCT  AND  LIGHT 

TAXIWAY,  RELOCATE  UTILITIES 


03  $675,000  REMOVE  OBSTRUCTIONS,  SEAL  COAT  RUNWAY; 

EXTEND  AND  OVERLAY  TAXIWAY;  INSTALL 
RUNWAY  AND  TAXIWAY  LIGHTING,  LAND  FOR 
APPROACHES 

05  $261,450  CONSTRUCT  TAXIWAYS 


06  $432,000  OVERLAY  AND  WIDEN  TAXIWAYS;  OVERLAY 

APRON 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

PENNSYLVANIA  (CONTINUED) 

LANCASTER 

LANCASTER 

(PRIMARY) 

04 

$592,864 

CONSTRUCT  TAXIWAYS 

(MULTI-YEAR  PROJECT,  TOTAL  FEDERAL 
COMMITMENT  $  774,893) 

- 

MEADVILLE 

PORTMEADVILLE 

(GENERAL  AVIATION) 

03 

$2,000,000 

RECONSTRUCT,  EXTEND  AND  LIGHT  RUNWAY 

NEWCASTLE 

NEWCASTLE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$52,650 

RECONSTRUCT  RUNWAY  (DESIGN  ONLY) 

PHILADELPHIA 

PHILADELPHIA  INTERNATIONAL 

(PRIMARY) 

09 

$1,280,627 

CONSTRUCT  ACCESS  ROAD  (PHASE  II) 

10 

$1,949,711 

CONSTRUCT  APRON  (PHASE  1) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  5,359.674) 

1 1 

SI, 000, 000 

CONSTRUCT  APRON  (PHASE  1 1) 

PITTSBURGH 

GREATER  PITTSBURGH  INTERNATIONAL 

(PRIMARY) 

09 

$11,809,861 

CONSTRUCT  MIDFIELD  TERMINAL  APRON  (PHASE 
l-SITE  PREPARATION) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  15,31  1,043) 

- 

READING 

READING  MUNI,  GEN  CARL  A  SPAATZ  FIELD 

(PRIMARY) 

06 

$621,399 

REHABILITATE  SEWAGE  TREATMENT  FACILITY, 

INSTALL  VISUAL  APPROACH  AID 

(MULTI-YEAR  PROJECT  TOTAl  FEDERAL 

COMMITMENT  $  852.300) 

- 

REEDSVILLE 

MIFFLIN  COUNTY 

(GENERAL  AVIATION) 

04 

$226  666 

CONSTRUCT  SNOW  REMOVAL  EQUIPMENT  STORAGE 

BUILDING 

STATE  COLLEGE 

UNIVERSITY  PARK 

(PRIMARY) 

06 

$182,700 

LAND  FOR  APPROACHES 

TOUGHKENAMON 

THE  NEWGARDEN  FLYING  FIELD 

(RELIEVER  PRIVATE) 

02 

$216,202 

REMOVE  OBSTRUCTIONS,  LAND  FOR  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

PENNSYLVANIA  (CONTINUED) 

m  m 

WASHINGTON 

WASHINGTON  COUNTY 
(RELIEVER) 

06 

51,080,000 

EXTEND  AND  LIGHT  RUNWAY  ANO  TAXIWAY 
(PHASE  III) 

WESTCHESTER 

BRANDYWINE 

(RELIEVER) 

02 

5287,996 

REMOVE  OBSTRUCTION;  REHABILITATE  AND 
EXPAND  APRON  (PHASE  1);  CONSTRUCT  ACCESS 

ROAD 

03 

5275,000 

REHABILITATE  AND  EXPAND  APRON  (PHASE  II) 

WILKES-BARRE/SCRANTON 

WILKES-BARRE/SCRANTON  INTERNATIONAL 

(PRIMARY) 

08 

52,500,000 

EXTEND  RUNWAY  (PHASE  III) 

10 

51,250.304 

EXTEND  RUNWAY  (PHASE  IV) 

WILLIAMSPORT 

04 

5249,660 

LAND  FOR  DEVELOPMENT 

WILLIAMSPORT-LYCOMING  COUNTY 
(PRIMARY) 

PUERTO  RICO 


ISLA  DE  VIEOUES 

VIEQUES 

(PRIMARY) 


04  52,875,604  REMOVE  OBSTRUCTIONS,  CONSTRUCT  AND  LIGHT 

TAXIWAYS,  CONSTRUCT  APRON,  CONSTRUCT 
SERVICE  ROAD 


PONCE  01  5112,000  MASTER  PLAN  UPDATE 

MERCEDITA 

(COMMERCIAL  SERVICE) 

SAN  JUAN  06  5153,000  MASTER  PLAN  UPDATE 

LUIS  MUNOZ  MARIN  INTERNATIONAL 

(PRIMARY) 

07  5307,604  ACQUIRE  PROXIMITY  SUITS,  RECONSTRUCT 

APRON  (PHASES  I  AND  II) 


RHODE  ISLAND 


NORTH  KINGSTOWN 
O'JONSET  STATE 
(GENERAL  AVIATION) 


03 


5374,754  REHABILITATE  RUNWAY  LIGHTING 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

RHODE  ISLAND  (CONTINUED) 

II 

II 

II 

II 

II 

II 

II 

PROVIDENCE 

THEODORE  F  GREEN  STATE 

(PRIMARY) 

04 

$1,054,364 

INSTALL  RUNWAY  CENTERLINE  AND  TOUCHDOWN 

LIGHTS;  REHABILITATE  STANDBY  POWER 

SUPPLY;  INSTALL  WIND  INDICATORS,  TAXIWAY 

SIGNS  AND  DISTANCE-TO-GO  MARKERS 

08 

$329,243 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT 

SOUTH  CAROLINA 

II 

II 

II 

II 

11 

It 

II 

STATE  OF  SOUTH  CAROLINA 

(SYSTEM  PLAN) 

S4 

$267,354 

STATE  SYSTEM  PLAN  UPDATE  (PHASE  IV) 

AIKEN 

AIKEN  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$217,255 

CONSTRUCT  TAXIWAY  (SITE  PREPARATION) 

ALLENDALE 

ALLENDALE  COUNTY 

(GENERAL  AVIATION) 

01 

$102,348 

INSTALL  RUNWAY  AND  TAXIWAY  LIGHTING; 

INSTALL  BEACON,  WIND  INDICATOR  AND 

VISUAL  APPROACH  AID 

CHARLESTON 

CHARLESTON  AFB/INTERNATIONAL 

(PRIMARY) 

05 

$135,252 

MASTERPLAN  UPDATE 

COLUMBIA 

COLUMBIA  METROPOLITAN 

(PRIMARY) 

06 

$2,530,058 

CONSTRUCT  AND  LIGHT  APRON;  RELOCATE 

POWER  CABLES;  CONSTRUCT  ACCESS  AND 

SERVICE  ROADS 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  3,994,755) 

CONWAY 

CONWAY-HORRY  COUNTY 

(GENERAL  AVIATION) 

02 

$122,121 

REHABILITATE  APRON 

GREENVILLE 

GREENVILLE  DOWNTOWN 

(GENERAL  AVIATION) 

02 

$229,780 

INSTALL  SAFETY  FENCING;  STRENGTHEN 

TAXIWAY  AND  APRON 

! 

! 


) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

SOUTH  CAROLINA  (CONTINUED) 

GREER 

GREENVILLE-SPARTANBURG 

(PRIMARY) 

06 

$124,017 

MASTER  PLAN  STUDY  (TERMINAL) 

07 

$1,072,539 

INSTALL  SECURITY  FENCING;  EXPAND  AND 
LIGHTAPRON;  RELOCATE  UTILITIES, 

REHABILITATE  WATER  TANK 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  2,599,652) 

HARTSVILLE 

HARTSVILLE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$68,586 

INSTALL  RUNWAY  LIGHTING  AND  VISUAL 
APPROACH  AID;  REHABILITATE  WIND  CONE; 
INSTALL  BEACON  AND  TOWER 

MARION 

MARION  COUNTY 

(GENERAL  AVIATION) 

01 

$278,730 

OVERLAY  RUNWAY,  TAXIWAY  AND  TURNAROUND 
OVERLAY  AND  SEAL  COAT  APRON;  INSTALL 

APRON  TIE  DOWNS 

NORTH  MYRTLE  BEACH 

GRAND  STRAND 

(GENERAL  AVIATION) 

02 

$228,748 

REHABILITATE  TAXIWAYS 

03 

$162,000 

INSTALL  RUNWAY  LIGHTING 

ROCK  HILL 

3RYANT  FIELD 

(RELIEVER) 

03 

$480,000 

CONSTRUCT  RUNWAY  SAFETY  AREA;  CONSTRUCT 
TAXIWAY  (SITE  PREPARATION);  INSTALL 
ELECTRICAL  REGULATOR  AND  VAULT  AND  RADIO 
CONTROLS;  RELOCATE  SERVICE  ROAD 

SUMMERVILLE 

DORCHESTER  COUNTY  (NEW) 

(GENERAL  AVIATION) 

04 

$96,073 

INSTALL  RUNWAY  LIGHTING,  TAXIWAY  SIGNS, 
AIRPORT  BEACON,  WIND  INDICATORS  AND 

VISUAL  APPROACH  AID 

SOUTH  DAKOTA 

ABERDEEN 

ABERDEEN  REGIONAL 

(COMMERCIAL  SERVICE) 

OS 

$299,362 

REHABILITATE/OVERLAY  RUNWAY,  CONSTRUCT 

TAXIWAY 

BROOKINGS 

BROOK'NGS  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$279,000 

CONSTRUCT  (PHASE  1)  RUNWAY  AND  TAXIWAY, 
INSTALL  FENCING 

98 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

SOUTH  DAKOTA  (CONTINUED) 

II 

II 

II 

II 

II 

II 

II 

II 

II 

II 

EAGLE  8UTTE 

EAGLE  BUTTE  (NEW) 

(GENERAL  AVIATION) 

02 

S540.000 

CONSTRUCT  RUNWAY,  TAXIWAYS  APRON  AND 
ACCESS  ROAD;  INSTALL  RUNWAY  LIGHTING; 

LAND  FOR  DEVELOPMENT  AND  APPROACHES; 

INSTALL  FENCING 

EDGEMONT 

EDGEMONT  MUNICIPAL 

(GENERAL  AVIATION) 

01 

$431,067 

MASTER  PLAN  UPDATE,  CONSTRUf  T  RUNWAY, 

TAXIWAYS,  APRON  AND  ACCESS  ROAD,  LAND 

FOR  APPROACHES;  INSTALL  FENCING 

HURON 

HURON  REGIONAL 

(COMMERCIAL  SERVICE) 

02 

$297,000 

CONSTRUCT  TAXIWAY 

MITCHELL 

MITCHELL  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$190,800 

REHABILITATE  APRON;  IMPROVE  DRAINAGE 

RAPID  CITY 

RAPID  CITY  REGIONAL 

(PRIMARY) 

06 

$987,240 

CONSTRUCT  APRON;  CONSTRUCT  AND  LIGHT 

ACCESS  ROAD 

07 

$352,000 

LAND  FOR  NOISE  COMPATIBILITY 

08 

$1,345,263 

CONSTRUCT  TAXIWAYS,  APRON  AND  ACCESS 

ROADS;  RELOCATE  STRUCTURES;  EXTEND 

UTILITIES;  INSTALL  FENCING 

SIOUX  FALLS 

JOE  FOSS  FIELD 

(PRIMARY) 

05 

$577,321 

ACQUIRE  SECUIRTY  EQUIPMENT 
(COMMUNICATIONS);  MODIFY  RUNWAY 

LIGHTING;  INSTALL  VISUAL  APPROACH  AIDS 
(REILS);  ACQUIRE  SNOW  REMOVAL  EQUIPMENT; 
CONSTRUCT  SNOW  REMOVAL  EQUIPMENT  STORAGE 

BUILDING;  INSTALL  TAXIWAY  SIGNS;  MODIFY 

DRAINAGE 

WALL 

WALL  MUNCIPAL 

(GENERAL  AVIATION) 

01 

$369,000 

MASTER  PLAN  UPDATE;  RECONSTRUCT  AND 

EXTEND  RUNWAY;  CONSTRUCT  TAXIWAY  AND 
APRON;  INSTALL  VISUAL  APPROACH  AIDS; 

LAND  FOR  DEVELOPMENT;  INSTALL  FENCING 

WATERTOWN 

03 

$382,500 

APPLY  POROUS  FRICTION  COURSE 

WATERTOWN  MUNICIPAL 
(COMMERCIAL  SERVICE 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OE  AIRPORT 

SOUTH  DAKOTA  (CO\TIIMUED) 


YANKTON 

CHAN  GURNEY  MUNICIPAL 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


03  $270,000  CONSTRUCT  TAXIWAY  (PHASE  l  SITE 

PREPARATION) 


(COMMERCIAL  SERVICE) 


TENNESSEE 


BOLIVAR 

BOLIVAR-HARDEMAN  COUNTY 
(GENERAL  AVIATION) 

BRISTOL 

TRI-CITY 

(PRIMARY) 


CARTHAGE 

NEW 

(GENERAL  AVIATION) 

CHATTANOOGA 
LOVELL  FIELD 
(PRIMARY) 


NEW 

(GENERAL  AVIATION) 

JACKSON 
MCKELLAR  FIELD 
(COMMERCIAL  SERVICE) 


KNOXVILLE 

MCGHEE-TYSON 


(PRIMARY) 


01  $421,200  OVERLAY  RUNWAY.  TAXIWAY  AND  APRON; 

CONSTRUCT  TAXIWAY,  EXPAND  APRON,  INSTALL 
RUNWAY  AND  TAXIWAY  LIGHTING 

09  $1,109,303  ACQUIRE  CRASH'FlRE/RESCUE  VEHICLE; 

EXPANDTERMINAL  BUILDING, 
RECONSTRUCT/EXTEND  ACCESS  ROAD 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,235,403) 


$36,173  MASTER  PLAN  STUDY 


$919,539  ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE  AND 

SNOW  REMOVAL  VEHICLE;  CONSTRUCT  RUNWAY 
AND  GENERAL  AVIATION  AREA  (ENVIRONMENTAL 
ASSESSMENT);  RECONSTRUCT  RUNWAY  AND 
APRON;  INSTALL  BEACON;  RELOCATE  DRAINAGE 

$50,472  MASTER  PLAN  STUDY 


$798,700  OVERLAY  AND  GROOVE  RUNWAY 


$265,500  MASTER  PLAN  UPDATE  AND  NOISE 
COMPATIBILITY  PLAN 


$2,725,783  CONSTRUCT  RUNWAY  SAFETY  AREA;  CONSTRUCT. 

REHABILITATE  AND  LIGH T  TAX iWAYS;  WIDFN 
TAXIWAY  FILLET,  RELOCATE  LIGHTING 
CONTROL  PANEL 

(MULTI-YEAR  PRO. ECT  TOTAL  FE  ■  -  A 
COMMITMENT  S  i  896  955 
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AIRPORTS  GRANT-IN-AID  PROGRAM  1 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986  | 

LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TENNESSEE  (CONTINUED) 

MEMPHIS 

GENERAL  DEWITT  SPAIN 

(RELIEVER) 

01 

$276,500 

MASTER  PLAN  STUDY,  OVERLAY  RuNWAY  AND 

TAXIWAYS,  SEAL  COAT  APRON 

MILLINGTON 

CHARLES  W  BAKER 

(RELIEVER) 

02 

$201,400 

OVERLAY  RUNWAY  AND  TAXIWAYS.  SEAL  COAT 

APRON 

NASHVILLE 

JOHN  C  TUNE 

(RELIEVER) 

08 

$464,300 

CONSTRUCT  TAXIWAY,  APRON  EXPANSION  AND 

ACCESS  ROAD  (S'TE  PREPARATION  ONLv) 

09 

$498,700 

PAVE  AND  LIGHT  TAXIWAY  AND  APRON 

EXPANSION;  PAVE  ACCESS  WAY 

NASHVILLE 

NASHVILLE  METROPOLITAN 

(PRIMARY) 

12 

$2,116,662 

OVERLAY  AND  GROOVE  RUNWAY  GROOVE  AND 

LIGHT  RUNWAY  AND  TAXIWAY  EX'ENSiONS, 

PAVE  AND  LIGHT  TAXIWAY,  RELOCATE  NAVAIDS 

13 

$3,001,000 

PAVE  APRON  (PHASED 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  4.372,181) 

14 

$357,889 

CONSTRUCT  TAXIWAY  (SITE  PREPARATION) 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  629,459) 

15 

$2, 586, 562 

RAVE  APRON  (PHASE  II) 

OAK  RIDGE 

NEW 

(GENERAL  AVIATION) 

01 

$68,400 

MASTER  PLAN  STUDY  UPDATE 

SEVIERVILLE 

GATLINBURG-PIGEON  FORGE 

(GENERAL  AVIATION) 

02 

$774,000 

CONSTRUCT  AND  LIGHT  RUNWAY  EXTENSION, 

OVERLAY  RUNWAY,  TAXIWAYS  AND  APRON 

SOMERVILLE 

FAYETTE  COUNTY 

(GENERAL  AVIATION) 

02 

$458,691 

RECONSTRUCT  RUNWAY,  OVERLAY  TAXIWAYS  AND 

APRON 
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PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  ANO 

NAME  OF  AIRPORT 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


EU;, 


•'A'E  -'-HAS 
b'S’-  OAN 


..  H  .  t\f 

-3  -ENt  V  ,VC’P£. 
pR;  VAR  . 


A..CE 


ALICE  N  ’  f  RNA  TlONAL 
GENERA.  Av  AT  ON i 


..  O 

AMAR...O  NTERNATiONAL 
P  R I  Ml  A  7  ^ 


$270,360  STATE  SYSTEM  PLAN  STUDY  (CONTINUOUS) 


05  $495,971  INSTALL  SECURITY  FENCING,  OVERLAY 

RUNWAY.  TAXIWAYS  AND  APRON;  IMPROVE 
RUNWAY  SAFETY  AREA 
(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  S  735,000) 

03  $350,000  OVERLAY  TAXIWAYS  AND  INSTALL  REFLECTORS; 

CONSTRUCT  APRON;  IMPROVE  DRAINAGE 

05  S!  .337,596  REHABILITATE  RUNWAY  AND  TAXIWAYS;  GROOVE 
RUNWAY;  LAND  FOR  DEVELOPMENT 


AMARli  O 
-RADEA  V) 

REUEvf  =  PR.VATE; 

ARLINGTON 

ARLINGTON  MUN'C  PAL 
GENERA.  AvTAT  QN) 


ATHENS 

ATHENS  M  UNICIPAL 
GENEPA.  a v i A T'O N ) 

BEAUMGN* 

3EAUMON '  MUN  C  PA. 
GENFDAc  a  via  "ON  I 


5P  w  NG 

•4IGSPP  NO  \TVAhON  .VP  V  ,  t  A 
GENt  P  Al  A,  AT  ONi 


02  $625,000  CONSTRUCT  HELIPAD;  OVERLAY  TAXIWAY; 

OVERLAY  AND  EXPAND  APRONS,  ACQUIRE  SNOW 
REMOVAL  EQUIPMENT 

02  $47,426  MASTER  PLAN  UPDATE 


$,S4,000  LAND  FOR  DEVELOPMENT  AND  APPROACHES 


O’  $36,000  MASTER  PLAN  UPDATE 


02  $413,407  REHABILITATE  TAXIWAY  INCLUDING  EDGE 

REFLECTORS  INSTALL  TAXIWAY  GUIDANCE 
SIGNS 


BROWNS. 

BROWNS.  SO  ’-PADRE  5.  AND  \*l 

BRIM  A  p  . 


$709  26  3  PECONSTRUL  T  AND  WIDEN  RUNWAY,  OVERLAY, 
EXTEND  AND  UGHT  taxi  WAY,  REHABILITATE 
AND  RELOCA'E  R'jNWAY  LIGHTING,  LIGHTED 
BE  ACON  AND  jGhtIFjG  CONTROLS 
Mi  IT  vEA a  ppo.FCT  "Qtal  FEDEPA; 

•  OVVi'Vf  V  ••  <6 '  26? 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  F'SCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS  (CONTINU£D) 

BROWNWOOD 

BROWNWOOD  MUNICIPAL 
(GENERAL  AVIATION) 

01 

Si  00,000 

EXPAND  APRON 

CLEBURNE 

CLEBURNE  MUNICIPAL 

(GENERAL  AVIATION) 

02 

S255.000 

OVERLAY  APRON  LAND  FOR  DE VELOPMfc NT , 

INSTALL  fengng.  CONSTRUCt  ROAD 

COLLEGE  STATION 

EASTERWOOD  FIELD 

(PRIMARY) 

04 

$1,000,000 

CONSTRUCT  RUNWAY.  TAXIWAYS  AND  APRON 
(PHASE  II);  INSTALL  RUNWAY  AND  TAXIWAY 
LIGHTING;  RELOCATE  NAVAIDS  AND  VISUAL 

APPROACH  AID;  INSTALL  SIGNS 

CONROE 

MONTGOMERY  COUNTY 

(RELIEVER) 

05 

$800,000 

OVERLAY  RUNWAYS  AND  TAXIWAYS 

CORPUS  CHRISTI 

CORPUS  CHRISTI  INTERNATIONAL 

(PRIMARY) 

08 

$1,223,100 

REHABILITATE  AND  GROOVE  RUNWAY; 

REHABILITATE  RUNWAY  LIGHTING 

DENTON 

DENTON  MUNICIPAL 

(RELIEVER) 

03 

5226,450 

CONSTRUCT  TAXIWAYS  AND  HELIPAD; 

CONSTRUCT  APRON 

DIMMITT 

DIMMITT  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$327,389 

LAND  FOR  DEVELOPMENT,  WIDEN  AND  LIGHT 

RUNWAY;  CONSTRUCT  ACCESS  ROAD;  INSTALL 

FENCING 

DUMAS 

DUMAS  MUNICIPAL 

(GENERAL  AVIATION) 

05 

$230,000 

OVERLAY  RUNWAY  AND  TAXIWAY 

EL  PASO 

EL  PASO  INTERNATIONAL 

(PRIMARY) 

06 

$380,959 

REHABILITATE  RUNWAY  AND  TAXIWAY,  GROOVE 

RUNWAY 

FALFURRIAS 

BROOKS  COUNTY 

(GENERAL  AVIATION) 

02 

$340,000 

RECONSTRUCT  RUNWAY,  TAXIWAY  AND  APRON, 

CONST!  UCT  TAXIWAY;  EXPAND  APRON,  INSTALL 

TAXIWAY  REFLECTORS 

FORT  WORTH 

SOUTH  FORTWORTH  (NEW) 

(RELIEVER) 

09 

$2,500,000 

COMPLETE  POWERLINE  RELOCATION;  PHASE  II 

OF  SITE  PREPARATION 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

TEXAS  (CONTINUED) 

-  - 

GEORGE  WEST 

LIVE  OAK  COuN'Y  (NE  W) 

(GENERAL  AVIATION) 

02 

S900  000 

CONSTRLA  t  and  liGh  1  RUNWAY  ONS '  R  <  T 

TAXIWAY  AND  ARRON  NS  TALL  W  ND 

INDICATORS  BE  ALON  AND  FENC  No  RE  OCA'E 

POWERuNr 

GRANBuRY 

GRAN8URY  MUN'ClPAL 

(GENERAL  AVIATION) 

01 

$300  000 

OVERLAY  BuNWAY  '  AXiWAYS  AND  N  “NAROUNu 

CONSTRLL  1  TAXiWA  r  RECONSTRi  l  '  A *- R i  .N  AND 

TAXIWAY  EXPAND  APRON 

HARLINGEN 

RIO  GRANDE  VALLEY  INTERNATIONAL 

(PRIMARY) 

08 

$484  984 

OVERLAY  RUNWAY 

09 

$284,217 

LAND  FOR  APPROACHES 

10 

$477,000 

REHABILITATE  RUNWAYS  IWXIWAYSAND 

APRON.  INSTALL  RUNWAY  AND  TAXiWA  1  SIGNS 

CONSTRUCT  AND  PAVE  SERVICE  ROADS 

HENDERSON 

RUSK  COUNTY 

(GENERAL  AVIATION) 

01 

$270,000 

CONSTRUCT  TAXIWAYS.  INSTALL  V  SUAL 

APPROACH  A  D  CLEAR  APPROACH  S 

HOUSTON 

HOUSTON  INTERCONTINENTAL 

(PRIMARY) 

06 

$998  917 

ACQUIRE  CRASH/FIRE  RESCUE  VEHK’lE 

CONSTRUCT  CRASH  FiRE /RESCUE  Bu  lDING 

JACKSONVILLE 

CHEROKEE  COUNTY 

(GENERAL  AVIATION) 

01 

$26S  S00 

CONSTRUCT  TAXIWAy  EXPAND  APRON  iNS'All 

visual  APPROACH  a  d  AND  REELEI  'WE 

markers 

KATY  BROOKSHIRE 

NEW 

(RELIEVER) 

01 

$'00,000 

master  plan  sti.dy  (s.te  selectk  ini 

KILLEEN 

KILLEEN  MUNICIPAL 

(COMMERCIAL  SERVICE) 

04 

$i  2  SO  000 

«ECONS^°  ,(  ’  B  .NAAr  rA'E 

RuNWAy  G^'NG  i)vE«lAV  TA*  vVA*s 

OS 

$3  3  9 30 

MAS't-P  p  AN  ST  DvS  >SfiK*iON) 

lA  PO*~ 

lA  POyrt  MUNICIPAL 

04 

$400  000 

<  ONSTRl  ("  'A«  vVA>S  AND  APR' INS  !  )NSTB  (' 

ALCE  ss  R'  '-VD  Ns 'At  -f  Nt  v 

(BELIE  .  EB) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

TEXAS  (CONTINUED) 

NUMBER 

FUNDS 

DESCRIPTION  OF  WORK 

EVEl.AND 

.EVEllAND  MUNiOPAl 

GENERAL  AVIATION) 

02 

$782,314 

EXTEND,  WIDEN  AND  SEAL  COAT  RUNWAY, 
CONSTRUCT  TAXI  WAYS;  INSTALL  RUNWAY 

LIGHTING,  TAXIWAY  MARKERS  AND  BEACON; 

RELOCATE  VISUAL  APPROACH  AID;  INSTALL 

FENCING 

18ERT  r 

_'BERT*  Municipal 

GENERA.  AVIATION) 

03 

S 1 . 1 2 1 ,400 

OVERLAY,  EXTEND  AND  WIDEN  RUNWAY; 

CONSTRUCT  TAXIWAYS.  APRON  AND  ACCESS 

ROAD;  INSTALL  RUNWAY  AND  TAXIWAY 

LIGHTING,  INSTALL  BEACON  AND  FENCING , 

RELOCATE  WIND  INDICATORS 

.uBBOCk 

.UB80CK  INTERNATIONAL 

(PRIMARY) 

06 

SI. 664.034 

ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE; 

REHABILITATE  TAXIWAYS,  APRON  AND  SERVICE 

ROAD;  CONSTRUCT  APRONS  AND 

CRASH/FIRE/RESCUE/SNOW  EQUIPMENT 

BUILDING 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 

COMMITMENT  $  2,913,066) 

_UEK  iN 

ANGELINA  CO'JNrv 

GENERAL  AVIATION) 

03 

$670,500 

EXTEND  AND  LIGHT  RUNWAY  AND  TAXIWAY; 

CONSTRUCT  ACCESS  ROAD;  LAND  FOR 

APPROACHES  AND  DEVELOPMENT 

VC  ALlEN 

VILlER  NTERNANONAL 

PRIMARY) 

06 

$757,000 

EXPAND  CRASH/FIRE/RESCUE  BUILDING, 

IMPROVE  DRAINAGE 

MCKINNEY 

MCKINNEY  MUNICIPAL 

■REliEVFR) 

04 

$850,000 

LAND  FOR  DEVELOPMENT  AND  APPROACHES 

VINE  PA.  WELlS 

mineral  /YELLS 

GENERA  avaT'ON) 

02 

$750  000 

EXTEND  RUNWAY  AND  TAXIWAY;  CONSTRUCT 

TAXIWAYS  AND  APRON;  REHABILITATE  RUNWAY 

LiGHTiNG  LAND  FOR  DEVELOPMENT  AND 

APPROACHES;  INSTALL  FENCING 

MO'JN’  jfRNON 

CRANK  N  I'OuNTY  (NEW! 

GENERA,.  A'/'ATONi 

02 

$850  000 

CONSTRUCT  RUNWAY.  TAXIWAY,  TURNAROUNDS, 

APRON  AND  ACCESS  ROAD;  INSTALL  RUNWAY 

LIGHTING.  LIGHTED  BEACON  AND  WIND 

INDlCATORANDFENClNG,  LAND  FOR 

DEVELOPMENT  AND  APPROACHES 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

TEXAS  (CONTINUED) 


NACOGDOCHES  03 

EAST  TEXAS  REGIONAL 
(GENERAL  AVIATION) 

04 


PAMPA  02 

PERRY  LEFORS  FIELD 
(GENERAL  AVIATION) 

PORT  ISABEL  01 

PORT  ISABEL-CAMERON  COUNTY 
(GENERAL  AVIATION) 

SAN  ANTONIO  10 

SAN  ANTONIO  INTERNATIONAL 

(PRIMARY) 

11 


12 


SAN  ANTONIO  05 

STINSON  MUNICIPAL 

(RELIEVER) 

SAN  MARCOS  04 

SAN  MARCOS  MUNICIPAL 
(GENERAL  AVIATION) 

SEALY  03 

SEALY  REGIONAL  (NEW) 

(RELIEVER) 

SINTON  02 

SAN  PATRICIO  COUNTY 
(GENERAL  AVIATION) 

TEMPLE  04 


DRAUGHON-MILLER  MUNICIPAL 
(COMMERCIAL  SERVICE) 


$750,000  CONSTRUCT  R.JNWAY  AND  TAXIWAY  (PHASE  II) 


$750,000  CONSTRUCT  RUNWAY  AND  TAXIWA  Y  (PHASE 
III);  LAND  FOR  DEVELOPMENT  AND 
APPROACHES 

$712,800  OVERLAY  RUNWAY  AND  TAXIWAYS;  OVERLAY 
APRON 


$126,000  REMOVE  OBSTRUCTIONS;  INSTALL  RUNWAY 
LIGHTING;  REHABILITATE  ELECTRICAL  VAULT; 
INSTALL  BEACON  AND  WIND  INDICATORS 

$2,009,652  CONSTRUCT  TAXIWAYS  AND  APRON  (PHASE  I) 


$370,000  REHABILITATE  AND  UPGRADE  GUIDANCE  SIGN 
SYSTEM 

$265,000  ACQUIRE  CRASH/FIRE/RESCUE  VEHICLE 

$700,000  OVERLAY  RUNWAY;  CONSTRUCT  APRON  AND 
DRAINAGE;  CONSTRUCT  ACCESS  ROAD 


$900,000  OVERLAY  RUNWAY 


$1 ,000,000  CONSTRUCT  RUNWAY,  TAXIWAYS,  APRON  AND 

ACCESS  ROAD  (SITE  PREPARATION) 


$30,591  MASTER  PLAN  STUDY  (PHASE  II) 


$495,900  CONSTRUCT  AND  LIGHT  TAXIWAYS;  RELOCATE 
RUNWAY  LIGHTING 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

TEXAS  (CONTINUED 


PROJECT  FEDERAL 

NUMBER  FUNDS  DESCRIPTION  OF  WORK 


WAXAH  ACHIE 


(GENERAL  AVIATION) 


WESLACO 
MID  VALLEY 
(GENERAL  AVIATION) 


WICHITA  FALLS 

KICKAPOO  DOWNTOWN  AIRPARK 
(RELIEVER  PRIVATE) 


WICHITA  FALLS 

SHEPPARD  AFBA/VICHITA  FALLS  MUNI 
(PRIMARY) 


TRUST  TERRITORY 


BABELTHUAP  ISLAND 
BABELTHUAP'KOROR 
(COMMERCIAL  SERVICE) 

KOSRAE  ISLAND 
KOSRAE  INTERNATIONAL 
(COMMERCIAL  SERVICE) 

MOEN  ISLAND 

TRUK  INTERNATIONAL 

(COMMERCIAL  SERVICE) 

POHNPEI  ISLAND 
POHNPEI  INTERNATIONAL 
(COMMERCIAL  SERVICE) 

YAP  ISLAND 

YAP  INTERNATIONAL 

(COMMERCIAL  SERVICE) 


02  $23,762  MASTER  PLAN  STUDY  (PHASE  II) 


03  $193,810  LAND  FOR  APPROACHES 


01  $1,000,000  RECONSTRUCT  RUNWAY,  TAXIWAY,  APRON  AND 

ACCESS  ROAD;  CONSTRUCT  TAXIWAYS; 
REHABILITATE  LIGHTED  BEACON;  INSTALL 
RUNWAY  LIGHTING 

01  $51,000  REHABILITATE  TERMINAL  BUILDING 


02  $652,470  APPLY  POROUS  FRICTION  COURSE 


04  $102,450  CONSTRUCT  TERMINAL  BUILDING 


04  $102,450  CONSTRUCT  TERMINAL  BUILDING  (PHASE  II) 


04  $102,450  CONSTRUCT  TERMINAL  BUILDING  (PHASE  III) 


04  $102,450  CONSTRUCT  TERMINAL  BUILDING  (PHASE  II) 


,1  v  V  1 


t’OT 


1  V  ,v 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

|  LOCATION  AND 

’  NAME  OF  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

*>  UTAH 

>  - = - 

*  SALT  LAKE  CITY  METRO  AREA 

j  (SYSTEM  PLAN) 

M3 

S86.754 

METROPOLITAN  SYSTEM  PLAN  UPDATE 
(CONTINUOUS) 

5  STATE  OF  UTAH 

|  (SYSTEM  PLAN) 

S4 

$109,521 

STATE  SYSTEM  PLAN  STUDY  (CONTINUOUS) 

HEBERCITY 

HEBER  VALLEY 

i  (GENERAL  AVIATION) 

01 

$621,860 

REHABILITATE  RUNWAY  (INCLUDING  RUNWAY 

LIGHTING  SYSTEM),  TAXIWAY  AND  APRON, 

CONSTRUCT  TURNAROUND,  LAND  FOR 

APPROACHES 

MOAB 

CANYONLANDS  FIELD 
i  (GENERAL  AVIATION) 

03 

$858,110 

CONSTRUCT  RUNWAY  AND  TAXIWAY,  INSTALL 

RUNWAY  LIGHTING  AND  VISUAL  APPROACH  AID 

PROVO 

PROVO  MUNICIPAL 
|  (GENERAL  AVIATION) 

04 

$52,333 

MASTER  PLAN  UPDATE 

j  SALT  LAKE  CITY 

1  SALT  LAKE  CITY  INTERNATIONAL 

j  (PRIMARY) 

ki 

07 

$2,800,000 

OVERLAY  RUNWAY  AND  TAXIWAYS 

1 

08 

$485,752 

MASTER  PLAN  UPDATE 

! 

■> 

09 

$1,294,269 

LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE 

* 

10 

$150,000 

ACQUIRE  NOISE  MONITORING  SYSTEM 

1  1 

$1,751,153 

REHABILITATE  TAXIWAY 

SPANISH  FORK 

SPANISH  FORK-SPRINGVILLE 
(GENERAL  AVIATION) 

1^ 

04 

$170,000 

LAND  FOR  DEVELOPMENT 

j  TOOELE 

|  BOUNDER  FIELD-TOOELE  VALLEY 

|  (GENERAL  AVIATION) 

03 

$160,000 

CONSTRUCT  TAXIWAY  AND  EXPAND  APRON 

j  VERNAL 

,  VERNAL 

03 

$300,000 

REHABILITATE  apron 

(COMMERCIAL  SERVICE) 

04 

$44,560 

MASTER  PLAN  i  PDATE 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

VERMONT 


SI  $45,000  STATE  SYSTEM  PLAN  STUDY  (CONTINUOUS) 

STATE  OF  VERMONT 
(SYSTEM  PLAN) 


BURLING  tom 

BURLINGTON  INTERNATIONAL 
(PRIMAPY) 

MONTPELIER 
EDWARD  F^NAPP  STATE 
(COMMERCIAL  SERVICE) 

RUTLAND 
RUTLAND  STATE 
(COMMERCIAL  SERVICE; 

VIRGIN  ISLANDS 


08  $723,664  CONSTRUCT/RELOCATE  AND  LIGHT  TAXIWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  798.300) 

01  $70,000  MASTER  PLAN  UPDATE 


05  $78,818  MASTER  PLAN  UPDATE 


CHARLOTTE  AMALIE  05  $382,500  REHABILITATE  AND  GROOVE  RUNWAY 

CYRIL  £  KING 

(PRIMARY) 


06  $6  484,247  CONSTRUCT  RUNWAY,  TAXIWAYS.  APRON  AND 

ACCESS  ROAD  EXPAND  APRON,  CONSTRUCT 
DRAINAGE 

(MULTI-YEAR  PROJECT  TOTA-  FEDERAL 
COMMITMENT  $  7,787,000) 


V  i  R  G  N  i  A 


S5  $1-6  280  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

(.  GMMONWEAl  Th  OF  V  R'jiNlA 

SKS'FM  PtAN) 

ABINGDON  07  $400  500  CONSTRUCT  TAXIWAY,  EXPAND  APRON 

VIRGINIA  HIGHLANDS 
■'GENERAL  AVlAtiON I 

BLACKSBURG  04  $408  600  CONSTRUCT  TAXIWAY 

ViRG'NA  ’ECH 
'GENE  ->A.  AVIAT'ONI 


1 09 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  •  FISCAL  YEAR  1986 


LOCATION  AND 

NAME  Of  AIRPORT 

PROJECT 

NUMBER 

FEDERAL 

FUNDS 

DESCRIPTION  OF  WORK 

VlRG  MIA  (CONTINUED) 

Charlottesville 

Charlottesville  albermarle 

(PRIMARY) 

07 

$59,580 

MASTER  PLAN  UPDATE  (TERMINAL  AREA) 

CUlPEPER 

CUlPEPER  county 

(GENERAL  AVIATION) 

04 

5188  842 

CONSTRUE  T  TAXIWAY 

LEESBURG 

LEESBURG  MUNIC'PAL  GODFREY  FiElD 

(RELIEVER) 

04 

$496  116 

REHABILITATE  AND  E XPAND  APRON  (PHASE  II) 

05 

$1  321  000 

MASTERPLAN  JPDATE  (ENVIRONMENTAL 

ASSESSMENT).  EXTEND  AND  LIGHT  RUNWAY  AND 

TAXiWAY,  OVERLAY  RUNWAY.  TAXlWAYS  AND 

APRON,  INSTALL  VISUAL  APPROACH  AIDS; 

LAND  FOR  DEVELOPMENT 

LOUISA 

LOUISA  COUNTY 

(GENERAL  AVIATION) 

02 

$1,172,070 

REMOVE  OBSTRUCTIONS,  CONSTRUCT  RUNWAY, 

TAXIWAY,  APRON  AND  ACCESS  ROAD  (PHASE  1) 

LYNCHBURG 

-YMChBURG  MUNICIPAL  PRESTON  GLENN  FIELD 

(PRIMARY) 

05 

$228,555 

ACQUIRE  CRASH/EIRE/RESCUE  EQUIPMENT, 

REHABILITATE  TAXIWAY  LIGHTING,  INSTALL 

FENCING 

MANASSAS 

MANASSAS  MUNICIPAL/DAVIS  FIELD 

(RELIEVER) 

04 

$461,250 

REMOVE  OBSTRUCTIONS,  REHABILITATE  APRON, 

install  fencing 

MARTINSVILLE 

BLUE  RiDGE 

(GENERAL  AVIATION) 

02 

$189,000 

REMOVE  AND  LIGHT  OBSTRUCTIONS,  LAND  FOR 

APPROACHES 

melfa 

ACCOMACK  COUNTY 

GENERAL  AVIATION) 

02 

$147,060 

INSTALL  RUNWAY  LIGHTING  AND  VISUAL 

APPROACH  AIDS  (REILS),  RELOCATE  AIRPORT 

BEACON 

VII  JACKSON 

SHENANDOAH  COUNTY 

GENERAL  AVIATION) 

01 

$56  000 

MASTER  PLAN  STUDY 

NEWPORT  NEWS 

-  A'Rfr  HENRY  INTERNATIONAL 

(')MV-  RflAL  SERVICE) 

OS 

$187  155 

REMOVE  OBSTRUCTIONS 

no 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

VIRGINIA  (CONTINUED) 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


NORFOLK 

NORFOLK  INTERNATIONAL 
(PRIMARY) 

PETERSBURG 
PETERSBURG  MUNICIPAL 
(GENERAL  AVIATION) 

ROANOKE 

ROANOKE  MUNICIPAL/WOODRUM 
(PRIMARY) 

SOUTH  HILL 

MECKlENBURG  BRUNSWICK  REGIONAL 
(GENERAL  AVIATION) 

STAUNTON/HARRISONBURG 
SHENANDOAH  VALLEY 
(COMMERCIALSERVICE) 


SUFFOLK 

SUFFOLK  MUNICIPAL 
(GENERAL  AVIATION) 

TAZEWELL 

TAZEWELL  COUNTY  (NEW) 
(GENERAL  AVIATION) 

WASHINGTON 


05  $2,427,356  STRENGTHEN  AND  GROVE  RUNWAY,  RECONSTRUCT 

TAXIWAY,  REHABILITATE  ACCESS  ROAD 
BRIDGE;  LAND  FOR  APPROACHES 

03  $254,250  REHABILITATE  TAXIWAYS;  OVERLAY  APRON 


06  $1,902,006  CONSTRUCT  NFW  TERMINAL  COMPLEX  (DESIGN 

ONLY);  CONSTRUCT  TERMINAL  APRONS  (SITE 
PREPARATION),  LAND  FOR  DEVELOPMENT 

02  $38,710  IMPROVE  DRAINAGE 


04  $381,060  OVERLAY  TAXIWAYS  AND  APRON 


05  $191,125  CONSTRUCT  APRON;  RELOCATE  FUEL 

FACILITIES 

04  $333,000  OVERLAY  TAXIWAYS;  CONSTRUCT  TAXIWAY  AND 

APRON;  IMPRO  VE  DRAINAGE 


02  $869,000  CONSTRUCT  NEW  AIRPORT  (SITE  PREPARATION) 


R3  $90,000  REGIONAL  SYSTEM  PLAN  UPDATE 

CENTRAL  PUGET  SOUND  REGION 
(SYSTEM  PLAN) 

SI  $232,452  STATc  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 

STATE  OF  WASHINGTON 
(SYSTEM  PLAN) 


% 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND 
NAME  OF  AIRPORT 

WASHINGTON  (CONTINUED) 


PROJECT  FEDERAL 
NUMBER  FUNDS 


DESCRIPTION  OF  WORK 


ANACORTES 
ANACORTES 
(GENERAL  AVIATION) 


AUBURN  MUNICIPAL 
(RELIEVER) 


BELLINGHAM 

BELLINGHAM  INTERNATIONAL 
(COMMERCIAL  SERVICE' 


CHELAN 
LAKE  CHELAN 
(GENERAL  AVIATION) 

CONNELL 

NEW 

(GENERAL  AVIATION) 

EASTSOUND 
ORCAS  ISLAND 
(COMMERCIAL  SERVICE) 

EVERETT 

SNOHOMISH  COUNTY/PAiNE  FIELD 
(RELIEVER) 


FORKS  MUNICIPAL 
(GENERAL  AVIATION) 


LANGLEY 


(GENERAL  AVIATION) 


02  $247,252  EXPAND  APRONS 


$243,000  CONSTRUCT  APRONS  MPROVE  SAFE  Tv  AREA, 
INSTALL  taxiway  REFLECTORS  AND  ROTATING 
BEACON,  REHABILITATE  ACCESS  ROAD 

$74,528  NOISE  COMPATIBILITY  PlAN  STUDY  AND 
MASTER  PLAN  i  PDATE 


OS  $675,000  CONSTRUCT  Ri  NWAY  SAFETY  AREA. 

OVERlAY, GROOVE  RUNWAY 


01  $262  S00  WIDEN  ANDOvfRLAY  RUNWAY;  CONSTRUCT 

TAXIWAY  AND  APRON 


$50,000  MASTER  PLAN  STUDY 


01  $692,000  iANDFORClEAR  ZONES,  RECONSTRUCT  AND 

OVERLAY  RUNWAY,  OVERLAY  TAXIWAY,  OVERLAY 
AND  EXPAND  APRON,  IMPROVE  DRAINAGE 

07  $1  336,524  CONST  RUCT  RUNWAY,  APRON  TAXIWAY  AND 

ACCESS  WAY.  GRADE  CLEAR  ZONE 


$653,212 


$40,000 


LAND  FOR  DEVELOPMENT,  CONSTRUCT  AND 
LIGHT  RUNWAY  AND  TAXIWAY,  INSTALL 
FENCING 

MASTER  PLAN  STUDY 


$50,000  MASTER  PLAN  STUDY 


V  V 


raw 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 


LOCATION  AND  PROJECT  FEDERAL 


NAME  OF  AIRPORT 

number 

FUNDS 

DESCRIPTION  OF  WORK 

WASHINGTON  (CONTINUED) 

MOSES  LAKE 

GRANT  COUNTY 

(COMMERCIAL  SERVICE) 

04 

$134,000 

INSTALL  RUNWAY  LIGHTING 

OLYMPIA 

OLYMPIA 

(GENERAL  AVIATION) 

01 

$243,000 

CONSTRUCT  TAXIWAY;  IMPROVE  DRAINAGE 

PASCO 

TRI-CITIES 

(PRIMARY) 

06 

$265,264 

ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT; 

INSTALL  TAXIWAY  SIGNS 

07 

$175,000 

REHABILITATE  AND  LIGHT  TAXIWAY 

PORT  ANGELES 

WILLIAM  R  FAIRCHILD  INTERNATIONAL 

(COMMERCIAL  SERVICE) 

03 

$28,062 

NOISE  COMPATIBILITY  PLAN  STUDY 

RENTON 

RENTON  MUNICIPAL 

(RELIEVER) 

02 

$59,400 

MASTER  PLAN  UPDATE 

SEATTLE 

BOEING  FIELD/KING  COUNTY  INTERNATIONAL 

(RELIEVER) 

07 

$450,000 

REHABILITATE  TAXIWAY;  IMPROVE  DRAINAGE 

08 

$958,985 

LAND  FOR  DEVELOPMENT 

SEATTLE 

SEATTLE  TACOMA  INTERNATIONAL 

(PRIMARY) 

1 1 

$3,600,000 

LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE 

12 

$3,000,000 

LAND  FOR  NOISE  COMPATIBILITY;  RELOCATION 

ASSISTANCE 

13 

$1,113,843 

SOUNDPROOF  RESIDENCES;  SOUNDPROOF  PUBLIC 

BUILDING;  RELOCATION  ASSISTANCE 

SPOKANE 

04 

$108,000 

INSTALL  FENCING  AND  APRON  LIGHTING 

FELTS  FIELD 
(RELIEVER) 


TABLE  II 


AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1 986 

LOCATION  AND  PROJECT  FEDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

WASHINGTON  (CONTINUED) 


SPOKANE 

SPOKANE  INTERNATIONAL 
(PRIMARY) 


05  $1.237. 410  ACOUIRE  CRASH/FIRE/RESCUE  EQUIPMENT, 

CONSTRUCT  TAXIWAY,  SEAL  COAT  APRON, 
REHABILITATE  ACCESS  ROAD.  INSTALL 
FENCING 


TACOMA 

TACOMA  NARROWS 
(GENERAL  AVIATION) 


02  $900,000  CONSTRUCT  APRON  TAXIWAY  AND  SERVICE 

ROAD;  INSTALL  FENCING 


WENATCHEE 
PANGBORN  FIELD 
(COMMERCIAL  SERVICE) 


02  $3S8.650  EXTEND  TAXIWAY,  CONSTRUCT  APRONS 

OVERLAY  APRON.  RECONSTRUCT  SAFETY  AREA 


WINTHROP 

METHOW  VALLEY  STATE 
(GENERAL  AVIATION) 


02  $375,480  RELOCATE  ROAD  AND  LIGHTING,  LAND  FOR 

APPROACHES  AND  DEVELOPMENT,  INSTALL 
FENCING 


YAKIMA 

YAKIMA  AIR  TERMINAL 
(PRIMARY) 


07  $483,455  ACQUIRE  CRASH/FIRE/RESCUE  EQUIPMENT, 

LAND  FOR  APPROACHES 


WEST  VIRGINIA 


=  =  =  3 


=  =  33 


STATE  OF  WEST  VIRGINIA 
(SYSTEM  PLAN) 


S2  Si  71,000  STATE  SYSTEM  PLAN  UPDATE  (CONTINUOUS) 


BLUEFIELD 
MERCER  COUNTY 
(COMMERCIAL  SERVICE) 


03  $324,900  OVERLAY  RUNWAY 


CHARLESTON 

YEAGER 

(PRIMARY) 


04  $108,000  MASTER  PLAN  UPDATE,  UPGRADE  RUNWAY 

SENSORS,  ACQUIRE  SNOW  REMOVAL  EQUIPMENT 


05  $433,589  STABILIZE  RUNWAY  SAFETY  AREA,  LAND  FOR 

APPROACHES 


HUNTINGTON 

TRI-STATE/WALKER-LONG  FIELD 
(PRIMARY) 


05  $1,248,634  REHABILITATE,  OVERLAY  AND  GROOVE  RUNWAY 

(MULTI-YEAR  PROJECT  TOTAL  FEDERAL 
COMMITMENT  $  1,579.686) 
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AIRPORTS  GRANT-IN-AID  PROGRAM 

PROJECTS  PLACED  UNDER  GRANT  AGREEMENT  -  FISCAL  YEAR  1986 

LOCATION  AND  PROJECT  FfcDERAL 

NAME  OF  AIRPORT  NUMBER  FUNDS  DESCRIPTION  OF  WORK 

WEST  VIRGINIA  (CONTINUED) 


MARLIN  'ON 
NEW 

(GENERAL  AVIATION) 

MARTINSBURG 

EASTERN  WV  REGIONAL  SHEPHARD  CI£_D 
(GENERAL  AVIATION) 

MORGANTOWN 
MORGANTOWN  MUNICIPAL 
(COMMERCIAL  SERVICE) 

MOUNDSV  UE 
MARSHALL  COUNTv 
(GENERAL  AVIATION) 

PAR<£ RS8  jRG 

WOOD  CO  NTV'GiLl  ROBB  WILSON  EiELD 
(PRIMARY; 

WILLIAMSON 
MINGO  COUNTY 
(GENERAL  AVIA'  ON) 

WISCONSIN 


01  $54,000  MASTER  PLAN  STUDY 


03  $620  33  7  REHABILITATE  ANDS’RENGTHEN  TAX  WAY 


02  $22,500  MASTER  PLAN  UPDATE 


O’  Si 6.'  000  REPAIR  lANDSl'DE 


05  $252  000  ONSTRUCT  APRON 


O'  $220  000  S’abu  ZE  Runway  safety  area 


S3  Sis/ S93  S’ATF  SYSTEM  plan  UPDATE  (CONTINUOUS) 

STATE  CF  W'SCONSiN 

(SYSTEM  PlAN) 

APPLETON  OS  SS40000  ’NSTALL  SECURITY  FENCING,  REHABILITATE 

Outagamie  coljnty  runway 

(PRIMARY) 

O'  S /  38  540  RECONSTRuC  I  RUNWAY  TAXIWAY  AND  APRON, 

S;  AL  COAr  RUNWAY  AND  APRON  OVERLAY 

t a x i Vv a v  install  taxiway  signs,  land  for 

APPROAC  HES 


FOND  DU  .AC 
FOND  DU  LAC  COUNTY 
(GENERAL  AVIATION) 
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A  S  c  ‘  •  N  S  \  !C  ONT:\  ..ED; 

-  .S’  'RA..  BE  .  -  ELD 

P  ij  A  r.’  V 

04 

%2  37S.S78 

REMOVE  OBSTRuC  LONS.  EXTEND  RUNWAY; 

CONSTRUCT  AND  L  GhT  TAXIWAY,  RELOCATE 

NAVIGATIONAL  A  DS,  uAND  FOR  APPROACHES, 

RELOCATION  ASS'S ’ANCE 

(MUL  T I . Y E A •*'  PROA  C  T  TOTAL  FEDERAL 

COMM.  TIME  NT  S  994  183) 

•  E NOS- A 

■  t  NOS- A  M  N  C  PAl 

Rf.  E  .  ■ 

0) 

S3  S84  790 

REMOVE  OBSTRUCTIONS.  CONSTRUCT  AND  LIGHT 

RuNWAY  and  taxiway$,  CONTRUCT  APRON. 

NSTALl  vSUAt  APPROACH  AIDS  (REUS) 

.  A  (.  R  (  1  •  ;  E 

04 

S  70.000 

MASTER  PLAN  UPDA  *£ 

.  A  (  v  ’>  t  V'.o.  C  P  Ai. 

?R  I MA-  v  ■ 

OS 

s:'s  ooo 

“E-uRB'Sh  CRASH  FIRE. RESCUE  VEHICLE, 

ACQ;  'RE  SNOW  REMOVAL  EQUIPMENT 

MAQiS'  >N 

.SANE  N'T  »E  'j  ONAt  TR.AX  FiElD 

PH  V  A  -  • 

OS 

S’  379.83S 

RE  CONSTRUC  T  AND  UGHT  RUNWAY 

(MU. ’!  YEAR  PROJECT  TOTALFEDERAL 

COMM  TMENT  S  V  29  ’  830; 

V  .  A  A  -  E  t 

>  :t  Nt  V  ’<  .  ..  Of  .  3 

PO  VIA  -  * 

OS 

S'  282  22  ' 

A  C  Q '  RE  CRASH-FIRE  RESCUE  EQUIPMENT. 

C I  JNS’RUC  T  T  AX  WAV 

M'Ji  T| . y£ AR  PRO.'EC’  TOTAL  FEDERAL 

i  OMM  TMENT  S  '  SSL  S00) 

06 

S 282  ‘.00 

VAS'ER  Plan  I.V'DA'I 

VON-  • 

V O N y  -  V  \  C  -A._ 

01 

S’S7  30.’ 

Pf  (.  riN$'P.X  T  FXri  NO  AND  WIDEN  RUNWAY, 

.  A  “  j  j. 1  -  O  P  A  P  P  p  O  A  (  f  ^  E  S 

(  t  V  -  A  A  4  AT  «  ,Nj 

VOS  Nfc  t 

1  f  .V  ST -  N 

p  y  v  a  -  * 

Of, 

S'  ‘  4  _>  f  7  T 

,CO  P  NWA  v  ;ax  WAY  AND  APRON 

M-W'  1  x  f  >PA  N  AGE 

:V>.  '  vtA»pyOjEC“  -OTA:  FEDf  *?a;. 

row  $  1  556  180 

•  AM.  1  i  S r  4 

04 

S~C  S'. )0 

MAS  *  [  a  P;  AN  •  ;Pf)A  Tf 

A  T  ’  V  A  N  t  f  „  D 

(  OWE  Pf  A.  Sf  P  •, !(  F  -• 

jl.  *, f  Pk'j'i.P 

j».  P.  -  p  ; k,  •  ’  *A  i  *, '  - 

■4 

S  ?  s  y  5  7  s 

y  f  r  ( >  N  •;  *  P  •'  '  y  ,  *V  /,  A  •  AND  ’  A  K  /,  \STA , 

’  A  x  A  •  ■  j  •  '  ' , ' 

i  l  >• 
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WISCONSIN  (CONTINUED) 

33333  =  3333  = 

3  3 

SHEBOYGAN 

SHEBOYGAN  COUNTY  MEMORIAL 

(GENERAL  AVIATION) 

03 

$731,158 

REMOVE  OBSTRUCTIONS;  EXTEND  RUNWAY 
SAFETY  AREA;  EXTEND  AND  LIGHT  RUNWAY; 
RECONSTRUCT  AND  SEAL  COAT  APRON;  INSTALL 
TAXIWAY  SIGNS 

WAUKESHA 

WAUKESHA  COUNTY 

(RELIEVER) 

03 

$2,160,000 

RECONSTRUCT  TAXIWAYS;  LAND  FOR 
APPROACHES;  RELOCATION  ASSISTANCE 

WYOMING 

=  = 

STATE  OF  WYOMING 

(SYSTEM  PLAN) 

S3 

$69,300 

STATE  SYSTEM  PLAN  STUDY 

BUFFALO 

BUFFALO  MUNICIPAL 

(GENERAL  AVIATION) 

02 

$535,500 

EXTEND  RUNWAY,  LAND  FOR  APPROACHES  AND 

DEVELOPMENT 

03 

$214,500 

EXTEND  RUNWAY 

CASPER 

NATRONA  COUNTY  INTERNATIONAL 

(PRIMARY) 

09 

$648,547 

RECONSTRUCT  APRON;  ACQUIRE  SNOW  REMOVAL 
EQUIPMENT 

CHEYENNE 

CHEYENNE 

(PRIMARY) 

06 

$287,151 

ACQUIRE  SNOW  REMOVAL  EQUIPMENT;  INSTALL 

FENCING 

CODY 

EE  FAUST  REGIONAL 
(COMMERCIAL  SERVICE) 

03 

$104,400 

REHABILITATE  TAXIWAY 

DOUGLAS 

CONVERSE  COUNTY 
(GENERAL  AVIATION) 

04 

$564,000 

STRENGTHEN  RUNWAY  AND  TAXIWAY 

DUBOIS 

DUBOIS  MUNICIPAL 
(GENERAL  AVIATION) 

01 

$341,000 

REMOVE  OBSTRUCTION,  REHABILITATE  AND 

LIGHT  RUNWAY;  LAND  FOR  APPROACHES 

GILLETTE 

GILLETTE -CAMP8 ELL  COUNTY 
(COMMERCIAL  SERVICE) 

04 

$420,000 

RECONSTRUCT  AND  REHABILITATE  APRONS 

117 
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Wyoming  (continued) 


JACKSON 

JACKSON  HOLE 

(PRIMARY) 

04 

*432  878 

REHABILITATE  APRON.  EXPAND  TERMINAL 

Bu'lDiNG 

k  EMMERER 

\EMMERER  MUNICIPAL 

(GENERAL  AVIATION) 

02 

S800  000 

RECONSTRUC’  PORT. ON  OF  RuNWAv  AN. ; 

'AX'WAY 

lUSK 

LUSK  MUNICIPAL 

(GENERAL  AVIATION) 

01 

*27,270 

MASTER  PLAN  S'UDY 

RIVERTON 

RIVERTON  REGIONAL 

(COMMERCIAL  SERVICE) 

03 

*475,000 

APPLY  POROUS  FRICTION  COURSE  ON  RUNWAY 

CONSTRUCT  AP3ON 

SARATOGA 

Shively  field 

(GENERAL  AVIATION) 

03 

*230,000 

APPLY  POROUS  FRiCYiON  COURSE  ON  RUNWAY 

IMPROVE  SAFETY  AREA 

SUNDANCE 

NEW 

(GENERAL  AVIATION) 


01 


$45,040  MASTER  PLAN  StUDy  (NEW  AIRPOP') 


